TOWN OF ARLINGTON 
MASSACHUSETTS 


Bid #13-22 

INVITATION FOR BID 

HVAC Repair (Water Source Heat Pumps ReplacementyCommunitv Safety Building 

Sealed bids are invited and will be received by the Town Manager, Town of Arlington, Massachusetts, until 11:00 A.M., 
Thursday, July 18, 2013 at the Office of the Purchasing Agent, Town Hall, Arlington, Massachusetts, at which time and 
place in the Town Hall they will be publicly opened and read aloud. 

Specifications and proposal forms will be available at the Office of the Purchasing Agent/Town Manager’s Office at the 
above-mentioned address on Wednesday July 3. 2013 and on the Town Website www.arlinqtonma.aov/purchasinq . 

Every bid shall be accompanied by a BID DEPOSIT in the form of a BID BOND OR CASH, OR A CERTIFIED CHECK, 
OR TREASURER’S OR CASHIER’S CHECK. The amount of such bid deposit shall be FIVE PERCENT (5%) of the value 
of the bid. 

All bids must be in sealed envelopes plainly marked: BID #13-22 HVAC Repair (Water Source Heat Pumps 
ReplacementyCommunitv Safety Building 


A Pre-bid Conference & Site Visit will be held on Wednesday July 10, 2013 @ 10:00 A.M. at the Community Safety 
Building, 112 Mystic Street. Arlington, MA. All Prospective Bidders are encouraged to attend. 

Attention is called to the fact that minimum wage rates and health and welfare and pension fund contributions are 
established for this contract and are a part of the specifications. 

Work under this contract shall be governed by MGL Ch.149, Sec.44A-J. 

A Performance Bond in the amount of $ 50% of the total dollar award is required. 

A Payment Bond in the amount of $ 50% of the total dollar award is required. 

The conditions of employment as set forth in Sections 26 to 27D and 27F of Chapter 149 of the General Laws, as 
amended, shall prevail in the execution of the work under this contract. 

Bids to receive consideration must be in the hands of the Purchasing Agent or his authorized representative not later than 
the day and hour above mentioned. 

For further information relative to this bid, please confer with Mark Miano at 781-316-3631. 

The Town Manager reserves the right to cancel any invitation for bids, to reject in whole or in part any and all bids, when it 
is deemed in the best interest of the Town of Arlington to do so. 

TOWN OF ARLINGTON 


July 3, 2013 


Adam W. Chapdelaine 
Town Manager 






BID PROPOSAL FORM 


BID #13-22 

PROJECT: HVAC Repair (Water Source Heat Pumps Replacement)/Community Safety Building 
112 Mystic Street 
ARLINGTON, MA 02476 

DATE: THURSDAY JULY 18, 2013 @ 11:00 A.M. 

Pursuant to and in compliance with the proposed Contract Documents dated July 3, 2013 relating to the above referenced 
project, the undersigned, hereby proposes and agrees to furnish all labor and materials and perform all work within the 
time stated and in strict accordance with the proposed Contract Documents, and addenda thereto, for HVAC Repair 
(Water Source Heat Pumps Replacement)/Community Safety Building as follows: 

1. HVAC Repair (Water Source Heat Pumps ReplacementVCommunitv Safety Building 

All labor services, miscellaneous materials, tools, equipment and supervision necessary for the 

Completion of the entire project as stated in the Specifications, or properly inferable there from, all in accordance 

with the Contract Documents. 

ADDENDA:_ 

The Proposed Contract Price : 


$_ TOTAL BID PRICE 


*ALL QUESTIONS PERTAINING TO THE PROJECT MUST BE SUBMITTED IN WRITING BY EMAIL TO THE 
PURCHASING OFFICER, DOMENIC LANZILLOTTL dlanzillotti@town.arlinqton.ma.us NO LATER THAN 12:00 P.M. 
FRIDAY JULY 12, 2013. RESPONSES TO QUESTIONS WILL BE SENT OUT VIA ADDENDUM. 

**ALL WORK TO BE COMPLETED WITHIN SIXTY (601 DAYS FROM DATE OF NOTICE TO PROCEED, 


FIRM NAME 
ADDRESS 


PHONE NO. _ 

FAX NO. _ 

AUTHORIZED SIGNATURE 
PRINT AUTHORIZED NAME 








CERTIFICATE OF NON-COLLUSION 


The undersigned certifies under penalties of perjury that this bid or proposal has been made and 
submitted in good faith and without collusion or fraud with any other person. As used in this 
certification, the word “person” shall mean any natural person, business, partnership, corporation, 
union, committee, club or other organization, entity, or group of individuals. 


(Signature of individual submitting bid or proposal) 


(Name of individual submitting bid or proposal) 


Name of Business 


Date 


Pursuant to M.G.L. Chapter 62C, Section 49A, I certify under the penalties of perjury that I have complied with all laws of 
the commonwealth relating to taxes, reporting of employees and contractors, and withholding and remitting child support. 


Social Security Number or Signature of Individual or Responsible 

Federal Identification Number Corporate Officer and Title 


NON-COLLUSION FORMS 
MUST BE SIGNED AND 
SUBMITTED WITH BID 






OSHA TRAINING 


The undersigned hereby certifies that it is able to furnish labor that can work in harmony 
with all other elements of labor employed or to be employed on the work; that all 
employees to be employed at the worksite will have successfully completed a course in 
construction safety and health approved by the United States Occupational Safety and 
Health Administration that is a t least 10 hours in duration at the time the employee begins 
work and who shall furnish documentation of successful completion of said course With 
the first certified payroll report for each employee; and that it will comply fully with all 
laws and regulations applicable to awards made subject to section forty-four A of Chapter 
149 of the General Laws. 


Signature: 

Title: 


Date: 


Arlington Community Safety Building 
Emergency HVAC Upgrades 

Scope of Work 

Scope of work for emergency HVAC repair work is as described below and as shown in sketches SKM-1, 
SKM-2, SKM-3, and SKM-4. 

Demolish, remove, and replace a total of three (3) floor mounted water source heat pumps and their 
associated valves on the second floor in the following locations: Training Office, Details Officer and 
Traffic Supervisor. Heat pump manufacturer and model numbers are shown on the sketches. Provide 
with hose kit with valves for replacement unit. Provide new isolation valves. 

Demolish, remove, and replace one (1) horizontal water source heat pump, associated valves, and lined 
ductwork located in the penthouse. Provide with hose kit with valves for replacement unit. Provide 
new isolation valves. Heat pump manufacturer and model numbers are shown on the sketches. Provide 
with hose kit with valves for replacement unit. Provide new isolation valves. Provide new lined 
ductwork from new unit to existing duct penetration through floor. Connect new return duct to existing 
outside air main. Outside air duct s 

A system drain down will be required in order to replace the isolation valves. The existing isolation 
valves are not guaranteed to hold and need replacement for any future work. Replace with line size 
isolation valves with accessible handles. System is currently not provided with glycol or chemical 
treatment and can be refilled with water. After isolation valves are installed and working, system can be 
refilled so remained of building can utilize heat pump loop. After heat pumps are installed and 
operational, contractor shall verify that all air has been vented out of the system. Contractor shall add 
water and vent as necessary. 

During construction, the existing condensate drain and existing outdoor air intake vent shall be 
temporarily capped. 

All controls are stand-alone controls. The horizontal heat pumps shall have console mounted controls 
with a minimum of three (3) speed controls and a range for temperature control. The horizontal attic 
mounted heat pump shall be provided with a thermostat located in the records room. 
Thermostat/controller shall control unit on/off and temperature. 

Provided lined transfer duct between records room and corridor with two (2) elbows and two (2) ceiling 
mounted grilles as shown on drawings. 
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CONSOLIDATED GENERAL CONDITIONS 
OF THE CONTRACT FOR CONSTRUCtlON 

ARTICLE i 

■ • • ‘ GENERAL' PROVISIONS 

u BASIC definitions 

l.l.l the contract documents 







In-the event of any conflict among the Contract Documents, the Documents shall 1>£ Construed 
according to the following priorities: ' . 

• . • ’ 

Highest Priority? ! 1 ; • Modifications 1 ; " 1 r •*' 

■ Second Priority: Agreenieiit •> '• \ 

Third' Priority: Addenda-later date to talce precedence 

Fornfh Priority: Supplemental Statutory Conditions 

Fifth Priority. Consolidated General Conditions 

Sixth Priority: ••••- • •• Specifications and DrawiiigsT. ' ' • 

Seventh?Priorify:' ' Instructions' to Bidders and Proposal ' 


Any references throughout the contract documents (or any other project documents) to “Genera 1 
• Conditions” or “Supplementary General Conditions” are deleted and “Consolidated General 
Conditions and Supplemental Statutory Conditions” is substituted therefor. All bidders and sub¬ 
bidders take note that the Town has'consolidated and modified former versions ofthe standard ' 
form AIA Document A210 General Conditions of the Contract for Construction with the Town V 
desired Supplementary General Conditions into one document. The Supplemental Statutory 
Conditions remain intact and separate, and form a part of the Contract Documents. 
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1.1.2 


THE CONTRACT 


The Contract Documents form the Contract for Construction. The Contract represents the entire 
and integrated agreement between the parties hereto arid supersedes prior negotiations, 
representations or agreements, either written or oral. The Contract may be amended or modified 
only by a Modification. Except as provided in Paragraph.3. I S, nothing contained in the Contract 
Documents shall be construed to create any contractual relations hip (1) between the Architect 
and the Contractor, (2) between the Owner or the .Architect and a Subcontractor or Sub¬ 
subcontractor, (3) between the Owner and the Architect, or (4) between any persons or entities 
other than the Owner and the Contractor. The Contract Documents shall.comply-with the • 

requirements of Mass. Gen. Laws Chapter 44, Section 3 1C. 


1.1.3 


THE WORK 


■ v‘' • '• -Avn •/ '• < ••Ad.-:.- . 

The term “Work” means. ^^roMtruqt^>Jti.and seryif;es.regu^ffi^ ; by the ContracLDppumenfSj- ' 



Work may constitute the -whole,,o| a .part, of the. Project. 


LI.4 THE: PROJECT . 

The Project is the total corishuction p^fi vyjxic.h. the; Work p>erfpnped,under th : e : Gpntract Doeuments • 
may be the whole or a part and which may include construction ..by-the Owner pr. by separate ;■ • 
contractors. •• 


1.1.5 THE DI^WIN.GS, ...... ....... . . ... • 

• * • ••• ■ ; • r, ' • 

The Drawings are the graphic and pictorial portions of the Contract Documents, wherever 
located and whenever issued, showing the. design, location and dimensions of the Work,- 
generally including plans, elevations, sections, details, schedules and diagrams. • 

1.1.6 THE SPECIFICATIONS . \ 

The Specifications are that portion of the Contract Documents ;cpnsisting, of the. written 
requirements for materials, equipment, constructipn systems,- stajidards arid- workmanship-for the - .* 
Work, and performance of related services. 

1.1.7 ' THE PROJECT MA^IJAL .. ...... , 

t . • .vV" ‘ ..!>• 

The Project Manual is the volume .usually assembled,fpr_the..work which may include the bidding • 
requirements, sample forms, Consolidated General.Conditions of the Contract and. • •; - . 

Specifications. ..... ,.... - . .... . • •• • • 
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1.2 


EXECUTION, CORRELATION AND INTENT 


1.2.1 ' ' The Contract Documents shall be signed by the Owner and Contractor as 
provided in the Agreement. 'A copy of the'signed set shall be deposited with the Architect. If 
either the Owner or Contractor or both do not sign all the Contract Documents, the Architect 
shall identify such unsigned Documents upon request. 

1.2.2 Execution of the Contract by the Contractor is a representation that the Contractor 
has visited the site, become familiar with- 16c r al conditions under which the Work is to be 
performed, and correlated personal observations with requirements, of the Contract Documents. 
By executing thfe Contract, the Contractor also certifies,, under penalties of perjury, that to the . 
best ofhis-jrifdnhatioh, knowledge and belief he has complied with all laws of the 
.Commonwealth of Massachusetts relating to'taxes. 

1.2.3 '' ! The 1 intent'of the Contract Documents is to include all. items necessary .. 

proper execution and completion of the Work by the Contractor. The Contract' Dochniehfs are 
complementary, and what i.s required by one shall be as .binding as if required by.a]l;.. . . 
performance;^- the Contractor shall be required only to the extent consistent With the,.Contract 
Documents and reasonably inferable from them as being necessary to'produce the intended 
results: All Work mentioned or indicated in the Contract Documents shall be peiTormed.by the 
Contractor as-'-paft-of this Contract unless'it is Specifically indicated 'in th'b"Contract Documents 
that-Such Wqrkfrsitd.b'e done by others. " . 

1 .2.4 • Organization of the Specifications into divisions, sections and articles, arid 

arrangement of Drawings'shall not control the Contractor in divjdmgthe Wdr^ ainbhg 
Subcontractors ofcin establishing the extent of Work to be performed by ;afrytrati(e. . ./ 

q .2.5 Unless otherwise stated in the Contract'Documents,-words which have well- 

known technical or construction industry meanings are used in the Contract' Documents hi 
accordance with such recognized.meanings. . 

1.2.5 ' ‘Where codes, standards, requirements and publications of public and private 
bodies are referred to in the-Specifications, references shall be'-understood to be to''-the latest 
revisions prior to the date of receiving bids, except where otherwisc'indicated. 

>•¥.-• ' - 

1.2.7 . Where no explicit quality or standards for materials or workmanship are 

established for Work, such Work or materials is to be of good, workmanlike quality for the 
intended use-and consistent with the quality of the surrounding Work and of the construction of 
the Project generally. 

} .2.g All manufactured articles, materials, and equipment shall be applied, installed, 

connected, erected, used, cleaned, and conditioned in accordance with the manufacturer’s written 
or printed directions and instructions unless otherwise indicated in the Contract Documents. 

1.2.9 The Mechanical, Electrical and Fire Protection Drawings are diagrammatic only, 

and are not intended to show the alignment, physical locations or configurations of such Work. 
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Such Work shall be installed without additional cost to the Owner to clear all obstructions, 
permit proper clearances for the Work of other trades, and present an orderly appearance where 
exposed. Prior to beginning such Work, the Contractor shall prepare coordination, drawings 
showing the exact alignment, physical location and configuration of the Mechanical, Electrical 
and Fire Protection installations and demonstrating to the Contractor’s satisfaction that the 
installations will comply with the preceding sentence. 

1.2.10 Exact locations of fixtures and outlets shall be obtained from the Architect as 

provided in Subparagraph 3.2.5 before the Work is roughed ha; Work installed without such 
infbrmatjoii'frojxi thci Architect shall be relocated at the Contractor’s expense. 

1.2.1 -3- Test boring of soil test information included .with the Contract Documents of ..&• 

otherwise made available to the Contractor was obtained by..the. Owner.for use by the Architect;-., 
in the design of the Project or Work. The Owner does not hold, out such information to thefi; 
Contractor as art accurate or approximate indication of subsurface conditions, and no claim for 
extra cost, or extension of time resulting from a reliance by the Contractor on such information 
shall be allowed Except as provided in Subparagraph 4.3.6. 

1.3 OWNERSHIP AND USE OF? ARCHITECT’S DRAWINGS, SPECIFICATIONS. 

AND OTHER DOCUMENTS 

1.3.1 The Drawings, Specifications and.other documents prepared by the Architect arc • 
instruments of the Architect’s service through which the Work to be executed by the Contractor.-.!' 
is described.- The Contractor may retain one contract record set Neither the Contractor nor ariy 
Subcontractor, Sub-subcontractor.or material or equipment supplier-shall own or. claim a • • 
copyright in the Drawings, Specifications.and other documents prepared by the Architect,.and.. 
unless otherwise indicated, and.except as provided in the Owner/Arohitect Agreement, for the *->. 
Project, the Architect shall be deemed the author of them and will retain all common law, 
statutory and other reserved rights, in addition ip .the copyright. Ail copies of them, except the 
Contractor’s record set, shall be returned pr.suitably accounted for to the Architect, on request* *-- 
upon completion of the Work. The Drawings, Specifications and other documents prepared by* 
the Architect, and copies thereof furnished to the Contractor, are for use solely with respect to 
this Project. They arc not tq.be used by die.Contractor or any Subcontractor, Sub-subcontractor 
or material or equipment supplier on other projects or for additions to.this.Project outside the. V- 
scope of the Work without the specific written consent of the Qwncr and Architect. The . 
Contractor' Subcontractors, Sub-subcontractors and material or equipment suppliers are granted 

a limited license to use and reproduce applicable portions of.the Drawings, Specifications .and 
other documents prepared by the Architect appropriate to. and for use -in, the execution of their’ = 
Work under the Contract Documents. AH copies made under this license shall bear the statutory - 
copyright notice, if any, shown on the Drawings, Specifications and other documents prepared- 1 ' - • 
by the Architect. Submittal or distribution to meet official regulatory requirements or for other 
purposes in connection with this Project is not to be construed as publication in derogation of the 
Architect’s copyright or other reserved rights. 


Consolidated General Conditions - rage 4 
(Rev. 12/8/04) 







Notwithstanding anything herein, to the contrary, as between the Owner and Architect-,- 
their rights and obligations with respect'to tile Architect’s instruments of service are governed by 
the provisions of the Owner/Architect Agreement for the Project. 


1.4 


CAPITALIZATION 


] . 4.1 'Tefms capitalized in these General Conditions include those which are (i) 

specifically-defined, (2) the titles of.numbered articles and identified references to Paragraphs, 
Subparagraphs arid Clauses in a document or (3) the titles of documents published by the 
American Institute of Architects. 


1.5 


INTERPRETATION 


1.5.1 In )he'interestofbrevity the Contractpbcumegs'frequently o.xjut modifying. . .. 

words such as ,£ airand 1 “any’’ and ’atrtifclcs'sjfch as or, 

an article is absentfroim 6 itd statement arid appeafs : 'ih^aribther" is hot intended to affect the 
interpretation of either statement. 

ARTICLE T' 


• ; oWNhR v 


f’; ! V* 

,r. 


2.1 


DEFINITIONS '• 


2i 1 .1 The oWrier is the as.such.m’th? Ag^ement and, is .... 

referred to tk'ougkoih tfie , 'Cohtfact b'bcumehfs^s if singular in number. Froiri time to. time 
Herein the Owner is referred to as the Town. 

2' I 2 ' The -Project Manageris 'the pefsdh or Entity identified as ; such, m.'Writmg by. the 

Owner, at the OWnerV option:''The--Project .ptft. 

respect to all m&tt&rSpeHairihig 

Project Manager : iMdef this Cofitiacfn^ybd ^adifieH. 8‘timb,by^tHe^T0^^^o long as 



Contractor’s perfdfrndhce of the Work. 

• *>: • 

2.2' INFORMATION AND' SERVICES RECjiiiRED OF THE OWNER 

2 . 2 .1 The Owner upon reasonable written request shall furnish to the Contractor.in . 
writing information which is necessary' and relevant for the Contractor to evaluate, give notice 
of, or enforce jjriechanic’s-lien rights. Such mfo notation shall include a correct, statement of the 
record legal title to the property on which the' Project is located, usually referred to a.s the site, 
and the Owner’s interest-therein at the time of execution of the Agreement. 

2.2.2 The Owner shall furnish surveys describing physical characteristics, legal 
limitations and utility locations for the site of the Project, and a legal description of the site. 
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2.2.3 Except for permits and fees which are the responsibilityof the Contractor under . 

the Contract Documents, tHb OV/rier shall’secure and pay for necessary_ a^rgy^lSj.ckscmenjg,!. ..... . . f 
assessmentsartd charges'required for cdhstruction, use of dccupancy.of pfcnnanerit structures, or .. 
for permanent changes in existing facilities. 

2:2.4 Information or services required of the Owner hereunder shall be furnished by the 

Owner with reasonable promptness after receipt from the. Contractor of a written request for.such . . • 

information or services*. ’ . .. f j .... • 

2.2.5 Unless btfrdr$ise jprovidecHn'tlie.Contract Documents', the' Contraptq'r wiij.be.... M 

furnished, free of charge, such copies of Drawings and Project Manuals as- are reasonably 
necessary for execution of the Work. • ..... |M •• -,: v .r- • - ;r 

2.2.6 The foregoing art in addition to.other duties and resf).pnsibihties ) of i 

enumerated hereiri arid Qvra^|prby.;. ...;,»,.> 

Separate Gontra&S^ (%i:r^ric'e and,.,... . r/ .... 

Bonds). ....... 


. - .v 


2.3 OWNER’S RIGHT TO STOP THE WORK 

2.3.1 If the Contractor fails to correct Work which, is pot in accordance with the 

requirements of the Contract Documents as required by Paragraph 12.2 or persistently fails to 

carry out Work in accordance with the Contract Documents, the Owner, by written prdef. signed 

by the Project Manager, may order the Contractor to stop the Work, or any portion thereof, until 

the cause for such order has been eliminated; however^e.nghtof t£e Q^e^tp stpp ; thp -\^cirk ; 

shall not give-rise t& a' j^|D , nthe'pirf'of ‘the Ownerfo ^xercise this. right- ; ,> 

Contractor or any other'person or'entity. '' ” .> ....... ; •• «:* 


2.3.2 Tf 

or any part of the 


time specified iri' this Cong^ct, the Owner shall .make ah .adj'p|meqy n.the.Gp^^^ i ; 

increase in the costq jjperfe’nmnce'of this' Contr^ctj.;bufshaftmot .incjudq ^ny.profijita^ie;.- • ' 

Contractor on Siicft increase; and provided ftfrthefj'that me' Owner shall npf,make;any gdj.ustrne.nt. vy-Wii: ■ 
in the Contract Sum under this provision for any suspension, delay, interruption or failure to act 
to the extent that such is due. t,o,.any, cause for which fhi? Cpntj^qt.provides for an equitable • 
adjustment of the Contract Surh under any other contract provisions. 

2.3.3 The. Contractbr'inust submit tlie amp o|a cjaim under Subparagraph 24.-2;.tp~ r :• 

the Owner in writmgfas soon asjpjract;cab}e\aft^ delay, intemuptipn-pr „ . . . > 

failure to act and, m any event, not later than 21 days after the end.thereof ^Except.for.costs due ***. 

to a suspension order, the Owner shall pot approve any costs.in the chajm.incused jnorefhan ; • 
twenty days before the Contractor notified the' Owner in writing of the act or failure to act 

involved in the claim. ' .. ... \ ■ ■ 
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2.4 OWNER'S RIGHT TO CARRY OUT THE WORK. 

2 . 4.1 If the Contractor defaults or neglects to carry out the Work-in accordance with the' 

Contract Documents and fails within a seven-day period after receipt of written notice from the 
Owner to begin and prosecute correction of such defaulter neglect with diligence and 
promptness, the Owner may, w it hoiit prejudice to other remedies the Owner mayhave^coixect- 
such deficiencies';"- In such dase'hn appropriate Construction Change Difectiye shali.be issued .. . 
deducting from payments'then of thereafterdue the Contractor the cbSt'of correcting such .. ._ 
deficiencies, including'cdmyehsatioh'fdr the Architect’s'additional sejrv'ices and 'expeijs’es^Tiiade' , 
necessary by suchdefault, neglect or failure. If payments then of thereafter due the Contractor 
are not sufficient to' cover such amounts, the Contractor shall pay the difference to the.Owner. 


ARTICLE 3 


- •• • • • -"CONTRACTOR 

3.1 DEFINITION • - • • _ ‘ J 

3.1.1 .The^Cdntractfar.ds-the.pe-rson Or entity identified as siich'hi the'-Agreement" arid is .. ’ 

-DrieumehtR as if sih'pftlar in number. The term “Contra r for’* 


••• i 


referred to throxighbfrBthe ContradfDdcumehts as if singblari in number. TOeffem ( '**C6Srapfor"i 
means the Gontra^!ctonbrtheG authorized repfesehtatiyd. v t 

.y&i. ■ ;.REWEW> OF.CONTRACT DOCUMENTSAND FIELD CONDitlONS BY’. ' 


-v-.> 


3.2.1. 
Contractor sh; 


Befbfe.'SiaTtm'g''thB -Wdfkyand at freq’uehi'mten'als during'the^pfa|fess.tljKfebf, the 

r-oK»• tfiirt\7.'nwd- r- nrrih nr p flip" f7n-nl A?rf“D'rtri)riVpnh; with'par'll nt'hpr ahrf'Vi/iffc 


an 



Paragraph 1.2 and other provisions of the Contract-Document's? IFthe'Cohtfact of proceeds with" 
the Work without such notice to the Architect, having, discovered such errors, inconsistencies or 
•omissions, or if b'yt.feasonable-study."of the! Contract Dq’cume'riis the Cohttactor'couid have 
discovered such, thd-Coiitractof shall bear all costs arisihgThbrefrom. ‘-■' 


3.2.2' The Contractor shall take field measurements and verify field conditions and shall 

carefully compare such field measurements and conditions an'd other information known to' the 
Contractor with the Contract Documents before commencing activities. Errors,- inconsistencies 
or omissions discovered shall be reported to the Architect at once. Any necessary change 'shall 
be ordered as provided in Article 7, subject to the requirements of Paragraph'i.2 arid other 
provisions of the Contract Documents. If the Contractor proceeds with the Work without such 
notice to the Architect,-,having'discovered such errors, inconsistencies or omissions, the 
Contractor shall-bear all costs arising therefrom. 
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3.2.3 The Contractor shall perform the Work in accordance with the Contract 

Documents and any submittals made in accordance with Paragraph 3.12. • ' ' • 

3.2.4 The Contractor shall give the Architect timely notice of any additional Drawings, 

Specifications, or instructions required to define the Work in greater detail,- or to permit the-, 
proper progress of the Work. , . 

3.2.5 The Contractor shall not proceed with any Work not clearly and consistently 
defined in detail in the Contract Documents, but shall request additional drawings qr.:mstn 4 C^pns 
from the Architect'ais provided'in Subparagraph 3^2.4... l.f.thp .Contractor proceed 

Work with’out. g teaming furtH er Drawings, Specih.cations.or.instructions^ the.C^ x 

correct Work lhcOrfectly clone af the Contractor’s own expense. . •.;•/ 

3.3 ' SUPERVIsiobr Ahib C6USTRUCTIOh! PROCEDURES 

3 . 3 . i The Contractor shall supervise and direct the Work, using the Contractor’s best 

skill and attention. The'Contractor shall be solely responsible for, and have control over 
construction means, methods, techniques, sequences and procedures and for coordinating all 
portions of the Work under the Contract. Where the Contract Documents refer to particiilar 
construction means, methods, techniques, sequences or procedures or indicate or imply that such 
are to be used in the Work, such mention is intended only to indicate that the operations of the 
Contractor shad hesuch as toprodu.ee at least the quality of work implied by the operations^. .. 
described, but the actual determination of whether pr not the described operations may. be. safely 
and suitably employed on the Work shall be the responsibility of the Contractor, who shall notify 
the Architect in writing-.o^ techniques;- sequences pr pfQcedhres wbich 

will be employed on the Work, if these differ from those mentioned in the Contract Documents. 
AH loss, damage, liability, or cost ofxorrecting defective work arising from the emplpyment-of 
any construction.means, methods, techniques, sequences,.or .pmcedures.-shkllbeh.pme::b.yv.thc^r 
Contractor, notwithstanding tbat ; jsuch.cons.tipction means, methpds# technique^ .sequences, or •••••<• 
procedures axe.refenred tp, indicated or implied by the Contract pqcum.ents^imless the »«*.: • 
Contractor,has giveii tinieiy notice to the Owner and Architect-in writing.that- such : means; - vv ' - 

methods, techniques, sequences.or procedures are pot safe pr suitable,- and the Owner,'.h'as.=thenr;y-U 
instructed the Contractor in writing to proceed at. the Owner’s risk. » •'< " = ,;: 

3.3.2 The Contractor shall.be responsible .to the OwnepTor acts and omissions of the T- • - 
Contractor’s employees’Subcontractors and. their agents... and .employees; aiid other,persons'.'- 
performing portions of the Work under a contract with the Contractor. 

3.3.3 the Contractor shall not.be relieved of obligations,- to perform.the Work inm : 
accordance with tjje. Contract Documents either by activities or duties of the; Architect in’ the n‘- • • 
Architect’s administration of the. Contact, or bydests, inspections or approvals req'uixfed oV^' 1 " ! -'- - 

performed by-persons other than the .Contractor. • ■** •' 

3 3.4 The Contractor shall be responsible for inspection of portions-of. Work already-” • 

performed under this Contract to determine that such portions are in proper condition to fe’ceivfe - 
subsequent Work. 
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3.4 


LABOR' AND MATERIALS 


3 . 4 .} Unless otherwise provided in the Cont^act^D.QCumepts,. the. Contractor .shall, 

provide and pay for labor; materials,.eqp'iprnent,.tools, co^txiiQtion eguipmen! ^i^.^naphrnery, 
water, heat, utilities', 'ifansp 6 rfatio 4 ^ri[iotKef faeiSies 'and' seryice?. neppssary.f^r. proper. , . . 

execution ahd' cBmpletidS^f the'W&Jc/’^^^ Whether.or-not^. 

incorporated' 6 rtd : t>e i yicdfpdratddm tfife'^ 6 r 1 c.'’_fte.WQr 4 *”}>j^ 2 ^c^'shall,mean.ibniish and , • 
install completely, Tv- ... •. 

3.4.2 The Contractor sh4lJ^ri&fcd s&^'clicrpi^ie and gaod p.c%r.am^iig the... , . 

Contractor’s empioyeesiahd 6ihef persdi^ ca^'i'ig o.ut,ffie' CdhtracL_ Qoptraptpr shall, not • 
pernutenrploy'f^eniroTutifit^ef^Woipe^hs J rio£^ineS‘m .. 

• •'. .d ‘ ' *'Y!" ' ‘ ' ^ . 

3.5 ' ‘ WARRANTY v ''' ' ' 




perautted by the Contraf l&cMentsith^t UgTHfrf :V 
qua]ity ; -i;eg’iilred or J pemnd^d,’ ; aiid/thaV' 

Contract Documents. "Work not confofrnmg.Tci these requirements, including substitutions not 
properly approved and authorized, may be considered defective. The Contractor’s'warranty 
excludes remedy fox damage or defect occun^g' .aft^ • 

abuse 1 miodi , dcatiohs‘'not-£^ 

improper operation;' dr hormal wear and tear under normal usage. 



experts, dr other. e.fcdet^opihBnfcfB^^ to a reasonable 

certainty that, any material used, or proposed to be used in the Work, meets the requirements of 
the'Contract Documents. All such data shall be furnished at the Contractor’s expense. This,, 
provision shall not'require the Contractor to pay for periodic testing of different batches of the 
same material, unless such testing is specifically required by the Contract Documents, tq'.be- _., 
perfomed at the-Contractor’s expense. 




353 If the Contractor proposes to use a material wh'ich, while suitable for the intended 

use, deviates in any way from the detailed requirements of the Contract Documents, the. ,.. . 

Contractor shall inform the Architect in writing of the nature of such deviations at the time the 
material Is submitted for approval, and shall request written approval of the deviation frpm the . 
requirements of the.Cdntract Documents, in'accordance with'the procedures set forth in Mass. 
Gen. Laws Chapter 30, Section 391.' . .... 

354 In requesting approval of deviations or substitutions, the Contractor shall provide, 
upon request, evidence leading to a reasonable certainty that the proposed substitution or 
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deviation meets or exceeds the requirements set forth in Mass. Gen. Laws Chapter 30, Section 
39M(b). If in the opinion of the Architect, the evidence presented by the Contractor does not 
provide a sufficient basis for such reasonable certainty, the Architect may reject.such,substitution 
or deviation. 

3.5.5 The Contract documents are intended to produce a Building, of consistent . . ..... ... 

character and quality of design. Ail cbthpohents of theT>uildijrig. inclddihg visible itejxis o.fj,.-, .. • 

mechanical and electri'ch] : ;equiprhent h¥ve‘beerfselected fo pye a.'codrJinated design in.relatiqri..... 
to the overall appearance of tfe feliildiiig. Tne /^chilect- shall judge the design^ji^.^pearance of;-. * 
proposed substitutes on’ fhehasis of their IsvjitaDiiity'jn rejajiqn to^hci^ i o.y^h.design.o.f^p 

Project, as well as for their intrinsic merits. The Arcfiiiecit will not approve as equal tp materials 
specified‘proposed substitutes which, in the Architect’s opinion, ^qukfbe out o|. character^ • 
obtrusive, or.otherwise moohsistent witfr'the cKaracteJior quajit^.o?design o.f ; thd;Prpject.v In;;.,.. 
order to permit cdofdmated^desi'gh^6ricolor and finishes the'pqntracfor shall, _.if ; required.by jho-,;•. 
Architect, furnish the substituted rniidnanh ariycoidri finish, texture, or pattern’which would 
have been available from the manufacturer originally specified, at no additional cost to the. -.v 
Owner. 

3.5.6 

material or any UAVWJUU Xt/A,».UVMV WA UiV v_rf U A LU 401 ut J • 

notwithstanding appro val Of accept'ance of such .substitutioii. by. the. Owner, or the Architect,-.-. 
unless such substitution jvas mdde’at the whiten request or direction of the Qwneror the ... . 7; , 
Architect. : ' y . " ’ .... ■ *• .••• • 


■'/■‘.'■it' 



3.5.7 The warranty provided in this paragraph 3.5. shall,be m .addition to and nofin-q-^u 

limitation of any othef'warranty required by the Contract Documents or otherwise, prescribed; by 
law. 


V-X-V.-T 

f'L .*• 


3.5.8 


The Confrartpr shaitpfbcure deliver. to tb.e.Ajchitect, no later than,the'date:- '• 
by the Contractor as the dateqf Subst^t^f.Cqmpieh'oiij .all special warranties- required • 
by the Contract DociiiSehts. • p.eliyery.by the Contractor sfyhi constitute the. Contractor’s • - ••• 

guarantee to the Owner that: the wairanties shall be performed .ih.acpprdance with, their terms-.and 
conditions. 1 ... . • • 


f iiv 

-i ; 

’ '-!V 


3.6 


TAXES 


3.6.1 The Contractor’sKa II pay sales, consumer, use and similar taxes for the Work or?*.' 

portions .thereof provided by the Contractor which are legally enacted when bids are received or 
negotiations concluded, whether .or not yet effective or. merely scheduled to go into.effect: . ' 


■••pi:-- 
•i 

■r.i -.."yi'-ir .■;<■ 

'-hv ! .: fvr’&k'U-W; 

n 'If.:' 


3.7 


PERMITS;' fEESAhjij NQTiCES 


3.7.3 Unless otherwise provided in the .Contract. Documents^ the Contractor shall secure 

and pay for the building permit and other permits and governmental fees, licenses and - • ■ •* 

inspections necessary for proper execution and completion of the Work which are customarily 
secured after execution of the Contract and-which are legally required when bids are received'or 
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negotiations concluded' Notwithstanding the' foregoing, the Town hereby waives the fee for the 
Town’s building permit for the Project. 

3.7.2 The Contractor shall comply with and give notices required by. laws, ordinances, 

rules, regulations and lawful orders of public authorities bearing on performance of the Work. 

373 It is not the Contractor’s responsibility to ascertain that the Contract Documents 

are in accordance with applicable laws; statutes, ordinances, building codes, and rules and 
regulations. However, if the Contractor observed'that "portions of the Contract Documents are at 
variance therewith, the Contractor shall promptly notify the Architect and Owner in writing, and 
necessary changes shall be accomplished by appropriate Modification. 

3.7.4 If the Contractor - performs Work knowing it to be contrary tor laws, statutes, 

ordinances, buildiiig bo'de'vand rales arid'regulations with 6 ut"such notice to the’Architect and 
Owner, the Contractor shall assume full responsibility for such Work and shall bear'the 

attributable'bhs tsf>r : 

3:8 ALLOWANCES 


3. 8 .1-3.8.2 OMITTED. 

3.9 SUPERINTENDENCE * " ' ^ 

!• V ‘ ■ 

3.9:1 The Contractor shall employ a competent superintendent, acceptable to the Owner, 

and. necessai-y assistants who shall be in attendance at the Project site full time during;he progress 
of the Work until the date of Substantial Completion,-arid fpf supk'ddditional time t%eifi'er ds 
the .Architect may. determine lobe- necessary for the expeditious campifctibii offhh'Work:' The 
superintendent shall be licensed to act as superintendent in accordance with all 'applicable laws for 
projects, of this type. The Contractor shall remove the superintendent if requested to do so in 
writing by the Owner, and shall promptly replace him with a coiiipetehi pefson reasonably 
acceptable to the Owner. The superintendent shall represent the Contractor,'and communications ' - 
given to the superintendent shall be as binding as if given to the Contractor. 

3.9.2 The:Contractor shall retain a competent Registered Professional Engineer or 
Registered Land Surveyor, acceptable to the Architect, who' shall establish the exterior lines and 
required elevations of all buildings and structures to be erected on ihe site and shall establish 
sufficient lines and grades for the construction of associated Work such as, but not limited to, 
roads,-utilities and site'grading. The Engineer or Land Surveyor shall certify as to the actual 
location of the constructed facilities in relation to property lines, building lines,'easements, and 
other restrictive boundaries. 

3.9.3 The Contractor shall establish the building grades, lines, levels; column, wall and 
partition lines required by the various Subcontractors in laying out their Work. 


3 . 9.4 The Contractor shall coordinate and supervise the Work performed by 

Subcontractors to the end that the Work is carried out without conflict between trades and so that 
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no trade, at any time, causes delay to thejeneral progress of the Work. If such delays occur, the 
Owner may deduct anticipated liquidated-damages- from the Progress Payments to the 
Contractor The Contractor and all Subcontractors shall at all times afford each trade,-any . 
separate contractor, or the Owner, every reasonable opportunity for the installation of Work and 

the storage of materials. ! 

3.IQ CONTRACTOR’S CONSTRUCTION SCHEDULES 


3 10.1 The Contractbr.^hall prepare, and submit to the ;Architect a prQ.gr? s .§,;?pheduIe,.and • 

shall comply with su'ch^ |.n Subparagraphs^. A . 

3 H ‘ DOCUMENTS AND SAMPLES AT THE-SlTIi 

3 \ i i The Contractor shall maintain at the site for the Owner i: ,o?ie record,-copy ofthe 

Drawings, Speci&ati^AdS^ Qrders.and other hR>.difip,§tipns, M:- 

marked currently to recdrduhanges and selections made during-cppstniptipn/, ajiaM:^ddit;djn^. . 
approved Shop Drawings, Product Data, Samples and similar required submittals. These shalLbe 
available to the Architect and shall be delivered to the Architect for submittal to the Owner-upon 
completion of the Work. 


SHOP DRAWINGS, PRODUCT DATA AND SAMPLES 


3 12 I Shop Drawings are drawings, diagrams, schedules and other data specially 

prepared for the Work by the Contractor or .a Subcontractor Sub-subcontractor, manufacturer, 

smmHer-or distributor to illustrate .sqme.pprtion ofthe Work. • 

....... ,-.••• • / • >- rv 

-3.12.2 * Product Data.are illustrations, standard schedules, performance .charts -- 

instructions, brochures,.diagrams,andmthCT. r information furnished by.the^Gontractor lo.dllustrate 
materials or equipment.for.some portion of the .work. ' • 

2|2 3 Samples are physical examples,which.illustrate materials,-equipment or • 

workmanship.and establish standards.by which the Work-will be judged.. * v.-: 

3 32 4 Shop Drawings, Product Data, Samples and similar submittals are not Contract . 

Documents. The purposepffbeir.subpiittal is to demonstrate fpr those portions,of th'e^Wbrk-for^ 
which submittals are required fhe.way the Contractor-proposes tp- conform^. the'information: ■ 
given and the design concept, expressed in the- Contract Documents. Review by-.tbe- Architect'is ■: 
subject to the limitations, of this Paragraph, 3.12 and Paragraph 4.2. _v/- f --E ^ 

3 32.5 The Contractpr.shalfreview, approve and; submit to the. Architect. SJibp-Drawings, • 

Product Data, Samples and similar submittals required by the Contract Documents with > 
reasonable promptness, in accordance with the Contractor’s progress schedule approved by the . 
Architect and in such sequence as.to cause no delay in the Work or .in the. activities of the Owner 
or of separate contractor. Submittals made by the Contractor .which arc not required by the • " 
Contract Documents may be returned without action. 
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3J2.6 •. ! TKe'Contractor shalj.perfdrm.no portion of the Work requiring submittal and 

review of Shop Drawings, Product Data, Samples or similar submittals until the respective 
submittal has been reviewed by the Architect, Such Work shall be in accordance with reviewed 
and approved submittals. 

3 12 7 By approving and submitting Shop Drawings, Product Data, Samples, and similar 

submittals, the Contractor thereby represent^that the Contractor has determined and verified all 
dimensions, quantities, field dimensions, relations to existing.work, coordination.with work to be 
installed later, coordination with information on previously accepted Shop Drawings, Product 
Data, Samples, or similar submittals and verification of compliance with all the requirements of 
the Contract Documents. The accuracy, of all such in'fpraiatipnjs the responsibility of the 
Contractor. In reviewing.Shop .Drawings,,Prqduct Data,. Samples,- and similar submittals the ^ 
Architect shall b.e^htitled'to irely upon the Contractors representation that such information is . 
correct and accurate. . . -‘ 

3 j 2:8 - The Contractor .shall not be relieved of,responsibility for deviations from,. 

requirements of the Contract Documents by the Architect’s review of.Shop Drawings, Product 
Data, Samples or similar submittals unless the Contractor has specifically informed the Architect 
in writing of such deviation at the time of submittal and the - Architect has given written approval 
to the specific'deviation. The Contractor shall not be relieved of responsibility for errors or 
omissions in Shop Drawings, Product Data, Samples or.sunilapsubmittals b.y the Architect’s 
review thereof. 


•V.- 






3.12.9 « . ‘Tfe' Contrapforshall dfre^t.specificattentipn v m..writing or on resubmitted Shop 

Drawings, Product p^-’s^pleicix simiia£ sub^tts}s ? . .to re-yjsioJns ..other, than those requested 
by the Architect'oh previous submittals, .tjnless such- notice has been given,- the Architect-s 
review-of a resubmitted _SHop;farawmfe, Prpdiict ; pate f . Sampjo,- or similar submittal shall not 
constitute acceptance of any changes'not requested on the prio.r submjttal. 

3.12.10 Informational submittals upon .which the Architect is not expected to take 
responsible action may be so. identified in the Contract Documents. 

3.12.11 When professional certification of performance criteria of materials, systems or 
equipment is required by the Contract Documents, the Owner shall be entitled to rely upon such 
certifications, and neither the Owner nor the Architect shah be expected to make any 
independent, examination with respect thereto. 

3.12.12 The Architect will not check dimensions or quantities on any Shop Drawings and 
will not assume any responsibility for any errors in dimensions or quantities on Shop Drawings. 


3.13 


USE OF SITE- 


3 ]3 i Xhe right of possession of the premises and the improvements made thereon by 

the Contractor shall remain at all times in the Owner. The Contractor’s right to entry and use 
thereof arises solely from the permission granted by the Owner under the Contract Documents. 
The Contractor shall confine the Contractor’s apparatus, the storage of materials and the 
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operations of the Contractor’s workers to limits indicated by law, ordinances, the Contract 
Documents and permits and/or directions of the Architect, and. shah .not unreasonably encumber 
the premises with the Contractor’s materials: -The Owner shall hof be' liable id the Contractor, 
the Subcontractors, their employees or anyone else With respect ttf the conditions of the premises 
except only for a condition caused directly and solely"-by the’negligence of the Owner. . 


3.14 CUTTING AND PATCHING 

3.14T The Contractor and its Subcontractors shallbe ; responsible Tor cutting, 'fittiri'g or 

patching required to complete the Work dr to make its parts fit together properly, 

performed in acdoftfarice with the requirements'of the Contract pbcufhentsf ' '' ' ^ 

3.14.2 The Contractor shall not damage'br endanger a portion'ofthc Wcfrk o_r_foji£bf ‘ ; 

partially completed construttidh of tfie bVmerWs^ iy 

otherwise altering such construction, or by ejtcabatio'iu The Gojitractor shall hotcutbf otheiwisg 
alter such construction by the Owner or a separate-contractor except with written consent of the"' 
Owner and of such separate contractor, such consent shall not bp unreasonably withheld. The 
Contractor shall not unreasdiiably withhold from the Owner of a separate■cdhfractbr thb ' . 

Contractor’s consent to cutting or otherwise'altering the Work. 


3.15 


CLEANING UP 


3.15.1 The Contractor daily shall keep the premises arid surrounding area Lee from 

accumulation of waste materials or rubbish caused by operations under the Contract. At 
completion of the Work the Contractor shall remove from and about the Projectw^te materials, 
rubbish, the Contractors. tools;- construction equipment; ^chrnefy anti suiplus mftefiais'. 
Immediately prior’tor'the'AfcJiitecl’s Jnsp&fi^j^ 

completely clean the premises. Concrete and ceramic slrrfacelsfiajl be clearfed^d washed ^ J 
Resilient coverings shall becleaned, waked and buSted.'' Wooflv^ 

Sash, fixtures and equipment shall be thoroughly clVahbd. Sthuis; spots, dust, marks and smears 
shall be removed from all surfaces. Hardware and all metal surfaces shall be cloned and . . 

polished. Glass and plastic surfaces shall be thoroughly dleahed by professionalwmdow ^ s . . .., 
cleaners.. All damaged, broken or scratched glass-Sir plastic shhii be replaced'by"tfie Contractor at 
the Contractor's expense. ' . . . ....... .. 

3 ]5.2 If the Contractor fails'to cleari'up'as provided in the Contract documents, the 

Owner may do so and the cost thereof shall be Charged to the Contractor. . • . ... 


3.15.3 The provisions of paragraphs 3.15.1 and 3.15.2 shall apply equally to all 

subcontractors- at the project insofar’ as each subcontractor's work is concerned. 

3.16 ACCESS TO WORK 


3.16.1 The Contractor shall provide the Owner and Architect access to the work in 

preparation and progress wherever located. ... 
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3.17 


ROYALTIES AND PATENTS • • . . 

3 17.1 ' The Contractor shall pay all royalties and license fees. The Contractor shall,..;.: 

defend suits or claims- for infringement of patent rights and shall hold the Owner and Architect 
harmless from loss on account thereof, but shall not be responsible for such defense pr.loss wfren 
a particular design, process or product of a particular manufacturer or manufacturers nr required 
by the Contract Documents. However, if the Contractor has reason to believe th?t tberequired 
design, process or produces an mfringcriSent of a patent, the Contractor shall be responsible for 
such loss unless such information is promptly furnished to the Architect. 


3 . IB INDEMNIFICATION 

3 I g | Xo the fullest extent permitted by iaw/t&e Contractor shall indemnify and hold 

harmless the Owner, Architect, Architect’s consultants, and agents and employees.o^any,pf them 
from' andragainst claims, damages, losses and expense, including but not limited to attorneys’ 
fees arising but of or resulting from performance, of the ^ ■ 

ordT.Lioxoii&M,rft-pmyvr.uil:,,; . 
therefrom, caused ru Who le dr in part by negligent acts or omissions of gje^ra^tci^ . 

Subcontractor, anyone directly or indirectly employed by them or anyone for whose acts they 

_ - « ; i 1 *_ Irv^r* rw ic rtnlCP*/I in' TV. 


‘ ty\ 


, * * .' 4 -/• t • • /• . 'U • ' 

3 1^2 In claims against any person or entity indemnified under this .Paragraph 3. IS by 

an employee of'tfc Contractor, a 
or aifySnb for-Whose acts- they may be' 

3 18 shall not be limited by a lihiitatioii on the 1 amount or type" of damages, compensation, or 
benefits payable by or for the Contractor or a Subcontractor under .workers’, or .vyorkmen.’s ; . , 
compensation acts, disability benefiticts/brdthef'-eihployee benefit'acts. ' . 

3 ! 8 3 The obligations o f the- Contractor Under’this Paragraph 3118 sliafr pot intend '^o. tjie. 

liability of the Architect, the Architect’s- 
arising out of (1) the preparation ofWpsi'tjiuwing^rdpmidns, reports,. riirw5y^^CK^ig|^r^ers, 
designs of Specifications, ot (2) directions or instructions given by the Architect; the Architect s 
consultants, and agents or employees-of any of them. 


3.19 COVENANT NOT TO SUE . . 

3 19,1 In consideration of the Contractor’s undertaking to indemhify and hpld .harmless 

the-Architect, the Architect’s consultants and agepts’or employees of any of diem; in'accordance 
with Paragraph 3.18, agree that the Architect will not bfing any'civil suit, action or other 
proceeding in law, equity or arbitration against the Contractor, or the officers, employees, agents 
and servants of the Contractor, for or oh account of any action which the Architect may have 
arising out of or in any manner connected with the Work, except to enforce the provisions of 
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Paragraph 3.18 -and this Paragraph' 3.19; and the Contractor, or any successor, assign or subrogee 
of the Contractor, agrees not to bring any civil suit, action or other, proceeding in law, equity or 
arbitration against the Architect, or the officers, employees, agents and servants of the Architect, 
for the 'enforcement of any action which the Contractor may have arising put of or in any manner 
connected with the: Work. ' . . • . • • 

3:20 ‘RECORD KEEPING'MQUlRfeMENTS .' * .. ' . ; ' , .... , 

3.20.1 The Contfactor shail.cdmply with all applicable requnements of Mass. Gen. Laws 

Chapter 30, Section 3-0 R. •. •••- - - r .. •• . 


4.1 


4.1.1 




ARTICLE 4 

'-ADMINISTRATION OF THE CONTRACT , 

' AftCHlfEOf " f' " ..... .. , ,••• , 

;•.. -t '(■ ; .' 

. The AfPmtect is' the peredn lawfullyhpen'sed to,,praptic.e ,arclntecjure. or. ap.entity ^ 
lawfully practicing ^ciutccthre identified as suqli m,the ^eb.mqnt.and is.referred;to ; throughout 
the Contract Docuro'entVasfif singular iii dumber.' The tend "Architect’! xneans the Architect or.. 
the Architect’s authorized representative. . . . . t • •■'••••• 

4.1 ,2 Dtttics % .ifesjpd^ii^iti6s and limitations of authority ofthe. Architect, as .$et fp^h-in... 

the Contract DbcmptoTsbali ndf ^rhs(ricte44nodiiiecl priejcten.de.d. without.written ponsen^of 
the Owner, Contractor and 'Afchitect; Consent shall not be unreasonably-.witldiey^.-Tovthe.;exfeht 
inconsistent, herewith, the rights and responsibilities' of the Architect shall be governed by the 
Owner/Architect Agreement,..forthe.;Project . .. •^ • 

4.1 3 In cite'oitedhinaiipn of employment pjjtjie. ^qhiteqt,-the,0.wner shall, appoint,an-. 

architect whose Hils'uncler the Contract -Documents shall be that,of the. former, architect,.-. • 

- 1 ” ■ 1 ... 


4.2 


ARCHITEfff ’S Ai5hffN.j^T^ ; nON Of;.THE CONTRACT , • 


4 2 1 The Archrtect will.pro.vide administration.of .the,Contract as described. in.thp . 

Contract Documents,.; J|?e Archigct^iH adyise and ;; cpnsu3Twith, theOwner...The Architect• will •* 
have authority to rp^feefelf 6fi|edwner onjy to. th^ ; .exfe^prprided m the Cqntraqt,; • . 
Documents, unless Bmerwise’modified by written instrument' in accordance with other, provisions,;, 
of the Contract. 


4.2.2 The Architect will visit the site at intervals appropriate, to the stage of construction 

to become generally familiar with the progress and quality of the completed Work and to 
determine in geheral.if.the ‘VV'prk is being performed in. a mapper, indicating., that the Work; whe.n 
completed, will be m accordance; with the Contract Documents., The ; Architect, will visit--the-site, 
at least once per weekdiifing periods.of active construction The, Architect will not be.required 
to make exhaustive, or continuous on r site ; inspect ions to check.quality or quantity of the Work.. '. 
On the basis of on-site observations as an architect, the Architect will keep the .Owner, informed 
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of progress of the Work, and will endeavor to .guard, (he Owner against defects and deficiencies 
in the Work. 


4 2.3 The Architect will not have control over or charge of and will not be responsible 

for construction means, methods, techniques, sequences or procedures, or for safety precautions 
and programs in connection with'the Work, since'these*are solely the Contractor’s responsibility 
as provided ill Paragraph 3.3.'"The Architect Will not be responsible for the. Contractors failure... 
to’carry out the Work.in accordance with the'Contract Documents. . The Architect will not.be . 
responsible for ’ricts' or o'niissiohs of the Contractor; Subcontractors,-or their agents, or employees, 
or of any other persons performing portions of the Work. 


4.2.4 CorhnBuhicat'ibhs;Facilita.tmg Contract Adininistratidn. Except as otherwise 

provided in the Contract'. fjocuftierits' 6r wheri direct comihunidations have been specially_ 

authorized,-the-Q wrier: rind Cdnfractpr shall endeavor to cbminunicate tjro'iigh the £roject 
Manager. Cdnuniinicitiohs^y 1 ’and •'with’te^hStebt’s;. 
Architect. Communications by anb’witfj' gti&bn^ctpr?^d shall be 

through the Cohtractof, although the Owner arid Project Manager may have direct 
communications with subcontractors and suppliers intended to facilitate or expedite construction. 
Communications by arid with separate contractors shall be through the Owner. 

.> v. ■■ Mr: " •• • •' 

As to any written' cdmmumcati6‘nS : 'b'btweeh ; fwb'of theThfee'o'f'thc Owner,; Architect, and 
Contractor, a co ncuitenf copy'sEall be sent to the'third. ‘ ' .' J.j. ... .... 


uomraci CHlCLuntlH-av .vrjiuije v&i mtr i -uumt-n i/uiujuw o j y* ect;’. 

implementatiQriW'th^interifdffhfe'CohtVad'Ddcim the ,'^i jf Hav.e'..^iu^oirfty ; 'to _ 

require' additMhai.'ihsp'dtibn'br testing of thb Work maccbf dmiBe with ShSp^^piis ' i 33;3 .arid 
13.5 ^'Whether on h'df such Work'is- fabricated; iristriHefd of completed.' : '&o jwVer, neither this ' 
authority of the'Afbhite'ct nbr a decision’made ifi ^obd faith either to exe-rcise'or hot'to exercise 
such authority shall give rise to a-duty of responsibility of the' Architect' tb' the Contractor/ 
Subcontractors, material and equipment suppliers, their agents or employees, or other persons 
performing portions-of the Work 1 ''‘ ' ' • ' * " ‘ ..... 


4.2.6 In accordance with generally accepted standards'of professional practice the 

-Architect will review; approve,-arid take other appropriate action iipon the Contractor’s 
submittals such as Shop Drawings; Product' Data and Samples, for the purpose of checking for 
conformance with the Contract Documents. The Architect’s action will be taken with reasonable 
promptness, while- allowing sufficient time in the Architect’s professional judgment to permit 
adequate review, and in any event shall take no longer than the time permitted by law. Review 
of such submittals is not conducted for the purpose df determining the accuracy and 
completeness of other details su.ch as dimensions and quantities, or for substantiating instructions 
for installation or performance of equipment or systems, all of which remain the responsibility of 
the Contractor as required by the Contract Documents. The Architect’s review of the 
Contractor’s submittals shall not: relieve the Contractor of obligations set forth in Paragraphs 3.3, 
3.5 and 3.12. The Architects review shall not constitute approval of safety precautions or, 
unless otherwise specifically stated by the Architect, of any construction means, methods, 
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techniques, sequences or procedures. The Architect’s action with respect to any specific item 
shall not indicate approval of an assembly of which the item is a component. . 

4 2.7 The Architect will prepare Change Orders and Construction Change Directives, 

and may authorize minor changes in the Work as provided in Paragraph 7.4. 


,428 The Architect will conduct inspections to (jet'erniine the date or dates of. ... 

. *• . •** ■ « r r- 1 . _ i_...H) ra frvrr'rmrrl f*n fKp O 





Contract and assembled by the'Contractor, tmd^|U.sf>ue ^fipal.Ceitifi^tofbr.P^ ... 

compliance with thib requirements of the Contract Document?.- .. . • • - • • - 

4 2 9 Ifthe Owner and Architect agree .in wr.iting/the SS • 

more project reprasSS^tiveSto’Ss^incj^mfout the 

The duties responsibilities'^^iid limitations ofa^ority of such project representatives shall b&.as sV • : :•> 
set forth in an exhibit;td be mcprpoiked in ^CQnhapt Docprncnts. dfnp^pch^^j..ha!S,becn 
so incorporated, the dirties,'i'tsRahiifelities, and lipiitatipns.of autjiprity of such project . • •• ,, 

reprcsetitativ& s&rli fe as set forth'w the edition of AlA Document B352 cunrent-as of thprtate. .. 

of the Agreement. • ' " 

4 2 10 The Architect will interpret and decide matters concerning performance under and 

requirements of the Contract Documents on written request of either, the P^erpr.Contractp^ • 

The Architect's response to such requests will he made with reasonable promptness and within 
any time limits agreed upon. The Architect may, as the Architect judges desirable, issue 
additional drawings or instructions indicating in greater; detail t^e cpnstmctipnpt design..of the 
various-parts of the Wo^su^dra-vyiiigs.or i^rtuction| ; n^.be .etjected by.f$d. 0 Tdci pi 
notice to the Contractor, and provided such drawings oriristructipns are. reasonably consistent t : v.. • - : 
with the previously.existing Contract .Documents, : th'e. ^ork. §haU ( be.executed,in. accordance ••••„. 

such additional draVings or n^ctioiis withputadditionai epst pr extension of % .Contract • -.,-c ■- • 

Time. Ifthe Contactor claims additional cost or time on account of such additional dray/ings or * 

instructions, the Contractor shall give the notice provided-in Subparagraph-4;3.7. • 

.. •• . : -I 

4 2.11 Interpretations and decisions of the Architect will be consistent:with the intent.pf . • 

and reasonably inferable from the Contract Documents and will be in wilting or in the form of 
drawings. When making suf ji ipte^retations and decisions, tire Architect will endeay.or to <•. ’ 
secure faithful performance £y thie ftwner and Contractor, \viU.not. show.part|aI?Jy : to. either and. -• • 
will not be liable for results of interpretations or decisions so. rendered ip good.faith, ■ • •••• • • 

r.‘ • ■'" y ‘ 

4.2.12 The /Architect’s decisions on matters relating to aesthetic effect will be-, final if . 

consistent with the intent expressed in the Contract Documents. : ' •* ” 




i.* rv.' 


.•..i-S'v/- •• 

r.y-. •• 


4.3 


CLAIMS AND,DISPUTES 


4 3 j Definition. A Claim is a demand or assertion by one of the parties seeking, as a 

matter of right,.adjustment or interpretation of Contract terms, payment of money, extension,of’ 
lime or other relief with respect to. the terms of the Contract. The term “Claim” includes Change 
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Order requests by the Contractor as weii.as other disputes and matters m question between the 
Owner and Contractor arising out of or relating to the Contract, damns must be made by written 
notice. The responsibility to substantiate Claims' shall rest with the party making the Claim. 

4 3 2 Decision of Architect. Claims arising prior to final payment or the earlier _ 

termination of the'Contract shall be referred initially to-the'Architect for action as provided in 
Paragraph 4.4. Action by the Architect, as provided iri Paragraph 4.4, sM be required as a 
condition precedent to arbitration Of a Claim between the Contractor and Owner as to all such 
matters Jsing pfibr to the date'final payment is due. Action by the Architect m response to a 
Claim shall nob bed condition precedent to arbitration in the event (1) the position of Architect is 
vacant’ (2) the Architect has failed to take action as required under Subparagraph 4 4.1 within 15 
days after the Claim-is made; (3) the-Architect has failed to take action requhed under 
Subparagraph 4.4.4 within-30 days afterthe Claim is made, unless the Architect has notified the 
parties in writing of the reasons -why action could not be taken within 30 days, and of the date by 
which'action■WiUibc tsildsSdfor (4)the Claimreiates to a niechanic’s hem 

4 . 3.3 Time bimits'ofi Claim. Claims by either party must bb made within 35 days after 

occurrence of thb,event.giving rise to such'Claiifi or'within 35 days after the claimant first 
recognizes the cohditfch.giving-rise-to the-Claim, whichever is-later. Claims must be made' by 
written notice. Amy’chaiige or addition to a previously made Claim shall be made by timely 
written notice in accordance with'this Subpafagraph'4.33. 


.434 . Continuing Contract Performance. Pending filial resolution of a Claim including 

arbitration, unless otherwise .agreed in writing the Contractor shall proceed diligently with 
performance of the Contract arid the' Owner shall continue to make payments in accordance with 

the Contract Documents; • 

4.3.5 Waiver of Claims:. Final Payment, The making of final payment shall constitute 

a waiver of Claims by the Owner except those arising from: 

. 1 liens, Claims, security interests or encumbrances arising out of the 
Contract and unsettled; 


.2 failure of the Work to comply with the requirements of the Contract 
. ..Documents; or 

.3 terms of special warranties required by the Contract Documents. 

Any Claim which has not been waived in accordance with this Subparagraph shall be deemed to 
have accrued upon discovery by the Owner of the condition or breach upon which such Claim is 
based, for the purpose of any applicable statute of limitation. 

4.3.6 Claims for Differing Subsurface or Latent Physical Conditions. If, during the 

progress of the Work, the Contractor or the Owner discovers that the actual subsurface or latent 
physical conditions encountered at the site differ substantially or materially from those shown on 
the plans or indicated in the Contract Documents, either the Contractor or the Owner may request 
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an equitable adjustment In the Contract Sum applying to 'Work affected by the differing site 
conditions. A. request for such an adjustment shall be in writing and shall' be delivered by the . 
party making such claim to the other party as soon as possible after such conditions are . • 

discovered. Upon receipt of such a claim fipraa Contractor, or. upon its own initiative,., the,., : . , r . 
Ownershall make an investigation of such physical conditions, and, if they differ substantially of 
materially from those shown on the plans.or-indicated in the Contract Documents or from thp : se 
ordinarily encountered and generally recognized as inherent in Work of the character, provided.- • 
for in the plans and Contract Documents and are of. such, a nature as to cause an increase or., 
decrease in the cost of performance of the Work.pr a .change.in %. construction. methods , •• 
required for the performance of the Work wfticft results in an increase, or decrease, infhe, costm^ 
the Work, the Owner shall make an equitable adjustment in the Contract Sura and-the, Contract,^- 
shall he modified in writing accordingly, . •. . - 

4.3.6.1 Should conditions encountered below, the surface of the grp un d ; .require; t ha t 

footings, foundations pr other parts .of the buildingor other structure be ; raised,- 1 q w^rpd.pr=• 
changed, or if additional depth of excavation helpw.jhe leyelsshown'pnthe, Drawings,^: required? 
in order to = provide proper bearing for the building or other structure or for any permanent 
utilities on the site or for permanent grading or other permanent site work,any change in the.. • 
amount of excavation, dewatering, sheeting,-protection, rock excavation, backfill, concrete or •• - 
other structural work, or any other work perrpanently incorporated in. the.building shall be. •*. 
considered a change in the Work, and the Contract Sum shall be adjusted as provided in this. • 
Article, provided that the Work has been ordered in writing as provided in 7.1.1. • • • • 

4.3.7 Claims for Additional Cost or Time. If the Contractor claims that any. acts,on- • 

omissions of the Owner or the Architect* including- any instructions-, or orders; whetheiroia:l,-= • riV 
written, by Thawings, or otherwise, involve' extra cost of time, and the Contractor has not. . 
received a-written acknowledgment by the Owner or Architect that extra payment wilTbeuriade - ', 
or time extended on account thereof, the Contractor shall promptly so notify the Architect in 
writing of such Claim and shall not proceed with the Work relating-to such Claim until tht'-'b-'*’ 
Contractor has received a further written order to proceed- except,.as provided in Paragraph 10:3; ' 
in the case of an emergency affecting life or property. No Claim by the Contractor on account of 
such acts, omissions, instructions or orders shall.he valid unless the Contractor has so.notified 
the Architect before proceeding, and has received the further written order to proceed: 

4.3.7.1 OMITTED 

43.7.2 - The Contractor shall have the burden of demonstrating the effect of the claimed 

act or omission on the Contract Sum or Contract Time, and shall.furnish the Architect, with such 
documentation relating thereto as the Architect may reasonably require. In the case of a 
continuing act or omission only one Claim is necessary. ' ' ; 

4.3.7.3 Adverse weather conditions shall not be the basis for a Claim for additional limb 

or cost. 

43.8 Injury or Damage to Person or Property. If .either party'to the -Contract suffers 

injury or damage to person or property because of an act or omission of the other party,-of any of- 
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the'-olher pany's .employees or agents, or of others-for whose acts such party is legally liable, 
written notice of such injury or damage, whether or riot insured, shall bp given to the other party 
within a reasonable time not exceeding 21 days after fiist bHerVanceV The notice shall provide 
sufficient detail to enable the other party to mvestigate-'the matter. If a Claim'for* additional dost 
ortime related to this'Claim is to be asserted, it shall be filed as provided in Subparagraph 43.7. 

4.4 REVIEW OF CLAiMS BY ARCHITECT ' " , / ..... 

4 . 4 .1 The Architect shall take one or more of the fo Ilowiiig aefiohs within tehtfeys df 

receipt of a Claim: (1) defer any action with respect to all-or any part of a Cteimarid request 
■additional information from either party; (2) decline to render a decision for.any reaso.n’which hq 
deems appropriate...(including- but riot limited fd the factth'atlhb Glaimihvdlves"aliegati6n’s of 
fault on the part of the Architect); (3) render a decision on all or a part of the Claim, or (4) 
submit a sche.dule.-tq':the parties- mdioating wheri the Af ph'itett dxpeqfs tat^'e'aEhom^Thh ( 
Architect shall-notify the parties In writing of any actionT^^-^tlrr^eHIo such'Ciairii. If the' 
Architect renders, a decision or declines to render a decisiomyeither .party may proceed in 
accordance with Paragraph 4 . 5 ;.Tfthe;A^hjtectMecideS^aftHe • 

should proceedfregardless of his disposition of'S'uch Claiih; the - AfcBite'ct 'sKal 1 issue td the 
Contractor a written order to proceed. The Contractor shall proceed as mstrticted, and all rights 
of both parties with respect to such Claim.-shali be'deemed to'ihaVe^beehfes'ervfed:' • . 

4.4.2 If a Claim is resolved by agreement of the parties,, the Architect will prepare or 
obtain appropnate.-dpcUmehtdlion indicating- the •.parties’-agfeefeent to the'resolution In the 

absence thereofthe- Claim shaRbe treated as not resblved. ■ r; 

: • •• •• 

4.4.3 If a- Claim.- has.no t ..he enxeso Ived,:' the party- rririkmgt-he(Elairh : shill, Within ten • ; 

day.sjafter the : Architect’s, request; take one or more-of the following actions: (1) submit 
additional supporting data requested by the Architect; (2) modify the initial Claim; (3) respond to 
the Architect- s action under.paragraph.4:4.1; or (4) notify the Architect that the' initial Claim 
stands. Upon, receipt <of the,response or : supporting data, the Architect will either reject or 
approve the claim in whole .or in part.. ■ 

4.5 ARBITRATION 

4.5:1 Controversies and Claims Subject to--Arbitration, Any Claim arising out of or 

related tp-the Contract, or the-.breach thereof, except claims .relating to; ae^thefid effect; shall be-' 
settled by arbitration, subject to r the- foregoing provisions of paragraph 4:4 and the.provisioris of 
Subparagraph 4.5.7. Arbitration will be conducted in accordance'with-the CohstmctidftTndUstry 
Arbitration Rules of the American Arbitration Association and judgment upon the'award 
rendered by the Arbitrator or .Arbitrators may be entered in any Court having jurisdiction' thereof. 
In any such arbitration in which the amount stated in the demand is $100,000 or.lesS, a single ’•* 
arbitrator shall be appointed in accordance with the procedures set forth in the American 
Arbitration Association Construction Industry Arbitration Rules. In any such arbitration in 
which the amount stated in the demand is in excess of $100,000, a panel of three arbitrators shall 
be appointed in accordance with the procedures set forth in the American Arbitration Association 
Construction Industry Arbitration Rules. 
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4.5.2- Rules For Arbitration. The parties'inay agree to any arbitration forum. If unable.- 

to agree, by defaujt the forum shall Be the American Arbitral ion Association.. If the- neutral, >. 
arbitrator!s) js/are 'appointed by thife American. Arbitration Association,; the,said Association shaft 



appointed by flic American Arbitration Association, then the arbitrators) shall act as the 
administrator of the arbitration but the Construction Industry. Arbitration Rules of the '• ' .• 
Association shall nonetheless govern all aspects of the proceeding, including the enforcement of 
any award. The arbitration panel. shall have,all of the powers and duties conferredvpn.the.-- ' 
Association pursuant tp said.rples'. .. i.. . •-'.••• 


In. addition, the following,Riles shall goyeift-the. selection of arbitrators and the proceedings: - 

• . .. .• -- • ? r - v' •' • i •;* 

4.5.2. 1 Neither, party may ^app.q int.as •arbitrator .an employee pr .an .owner, 1 of that part'y } VrioFv 

the parent, spouse or.child. of, anemjgp r y^pr u oy;met:-,ofthat party:- . .. . • ; ■ ' v . * •• 


4.5.2.2 After the neutral.-arbitfator has been apppinted, neither party may- engage- in' 

ex parte communication with the arbitrator appointed by that party. . . 


4.5.3 Contract Performance During Arbitration. - :Dufing arbitration proceedings,- the • 
Owner and Contractor shall comply with Subparagraph 4.3.4. 

...... •'!. >• . • •• V ‘ ' ' ‘ • ' 

4.5.4 When a >vritten decision .of lhe : .Architect states thatvthq .decision is final,-ahy- 
demand for arbitration of the matter covered by such-decision must be- made- within. tWo month^ : 
after substantial completion of the project, as.determined by the Architect in accordance with 
paragraph 9.8,2 hereof The failure to,dernand aibitratioii within said two month period will- 
result in the Architect’s decision becoming.final and binding upon the Owner aiidthe GontxactofF 

4.5.4.1 • A demand for.arbitration shall.fcic made'within the time limits specified in ' * 

Subparagraph 4.5.4, and in no event .shall be-made after the date when the institution of legal or : 
equitable proceedings based on such Claim would be barred by the applicable statute of - '• •' 

limitations. 


4.5.5 Claims and Timely Assertion of Claims. A party who files a notice of demand for 

arbitration'must assert.in the demand.all Claims then, known to that party oh which'kfbitfatibii is 
permitted to be den^pded. When ; a-party fails .to include a Claim through' dversighf, *• • 

inadvertence or excusable neglect* or \vhen-a, Claim has matured, or: been acquired'subsequently,' : '' 
the arbitrator or.arbitratprs may permit.amendment.-• 1 ' •- ■ : * "? 

4.5.6 Judgment opJFinal Award. - The award’rendered by the arbitrator or arbitrators 1 ‘ 

shall be final, and judgment may. be .entered upon it in accordance, with applicable la'vv.in any- v 
court having jurisdiction thereof; - . '' ' • ' ' ’ 
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4.5.7 Notwithstanding any provision contained in this Paragraph 4.5 or elsewhere in the' 

Contract Documents; the'Owner reserves the following rights in.connection with Claims and 
disputes betweeri'the' Owner and the Contractor: 

. 1 the right to institute legal action against the Contractor in any court of 
competent jurisdiction in lieu of demanding arbitration pursuant, to this 
Paragraph 4.5, in which case the dispute or disputes which are the subject 
of such action shall be decided by such court, and not by arbitration; 

the right to obtain from any court of competent jurisdiction a stay of any 
arbitration instituted by the Contractor, provided that the application for 
' siich' stay is mride before the appointment of the neutral .arbitrator in -such 
‘•'arbitration, in which case the dispute or disputes which are'the. subject of 
t • -such arbitration shall be' decided by such'court, arid hot by arbitration; 

’ the right to require the Contractor to join as a party in my arbitration 
between the Owner and the Architect relating to the Prbject; iii which case 
the Contractor agrees to be bound by the decision of the arbitrator or 
'” arbitrators in such- arbitration. ' ... 

In case the Owner elects to proceed in accordance with 4.5.7.1 or 4.5.7.2 above, the word 
“litigation” shrill be dpenied to replace the word “arbitration” Wherever the latter word appears in 
the Contract DociimpiitsV'-' • ' 

ARTICLE 5 
SUBCONTRACTORS 



5.1 DEFINITIONS 

• • - 
5 11 -..^Subcontractor is a persori'or 'entity who has'a direct contract with the Contractor' 

to perfonn a portion;ofthe;Work at the site. The term “Subcontractor” is referred to throughput 
the Contract Documents as' if singular in number and means a Subcontractor or an authorized 
representative of the) Subcontractor.. Theterm “Subcontractor" does'not include a separate 
contractor or Subcontractors of a separate contractor. - — 

512 A Sub-subcontractor is a person or entity who has a direct or indirect contract 

with a Subcontractor to perform a portion of the Work at the site. The term “Sub-subcontractor” 
is referred to throughout the Contract Documents as if singular in number and means a Sub¬ 
subcontractor or an authorized representative of the Sub-subcontractor. 

5 2 AWARD OF SUBCONTRACTS AND OTHER CONTRACTS FOR PORTIONS' 

OF THE WORK 

5 2.] Unless otherwise stated in the Contract Documents or the bidding requirements, 

the Contractor, as soon as practicable after award of the Contract, shall furnish in writing to the 
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Owner through the Architect the names of persons or entities (including those who are to famish 
materials pr equipment fabricated to a special design) proposed for each principal portion, of the 
Work. The-Architect will promptly reply to the Contractor ip writing stating whether.or.notthe 
Owner or the Architect, after due investigation, has’ reasonable objection to any suc.h.proposed. .. 
person or entity. Failure of the Owner or Architect to reply promptly shall constitute notice of no 
reasonable objection. 

5.2.2 ’ The Contractor shall not contract witfi a proposed person or entity..to whom the 

Owner or Architect has made reasonable and. timely objection,. The Contractor-shall not be 
required to contract with anyone to whom the Contractor has made reasonable objection, unless 
otherwise required, by law to. do so. . • 

5.2.3 -If the Owner or Architect has reasonable objection to a person or entity proposed 
by the Contractor, the Contractor shall propose'another to whom the Owner or Architect has no 
reasonable objection,. The. Contract Sinn shall be mpreased or decreased by..the,difference in cost 
occasioned by such change and ail appropriate Change Order shall be issued. However, no 
increase in the Contract Supi shall be allowed for such change unless the Contractor has acted 
promptly and responsively in submitting names as required. 

5.2.4 The Contractor shall not change a Subcontractor, person pr entity previously 
selected if the Owner or Architect makes reasonable: objection to such change. 

'•S 

5.2.5 The .form of each filed .Subcontract shall be .submitted to the Owner for its 
acceptance, which shall not be unreasonably withheld or delayed. The form of subcontract shall;.- 
be that set forth in Mass. Gen. Laws Chapter 149, Section 44F, Each Subcontract shall expressly 
provide for the contingent assignment referred to in Paragraph 5.4. 

5.3 SUBCONTRACTUAL RELATIONS 

5.3.1 By appropriate agreement, written where legally required for validity, the •’ 

Contractor shall require each Subcontractor, to the extent of the Work to be performed by the 
Subcontractor, to.be bound, to the Contractor by terms .of the .Contract Documents-, and .to assume 
toward the Contractor all the obligations and responsibilities which the Contractor, by .these : 

Documents, assumes. tovy?rd the Clwiier aqd Architect, including without liipitation'the M 

obligations set forth inj^gragraph 3 J'8, Each Subcontract, agreement,shall preserve .and prbtectWi • 
the-rights of th‘c Owner 2nd Architect under the Contract Documents with respect to the Work to .’ • 
be performed by the Subcontractor so that Subcontracting thereof will not prejudice such rights, 
and shall allow to the Subcontractor, pnless specifically, provided otherwise in the Subcontract • 
agreement, the benefit of all rights, remedies and redress against the Contractor that the ■. • - •"L 1 - 

Contractor, by the Contract Documents, has against, the Owner. Where appropriate, the •* 
Contractor shall require each Subcontractor to enter into similar agreements with Sub- 
subcontractors. The Contractor shall make available to each proposed Subcontractor, prior to the 
execution of the Subcontract agreement, copies of the Contract Documents to which the 
Subcontractor will be bound, and, upon written request of the Subcontractor, identify to the 
Subcontractor terms and conditions of the proposed Subcontract agreement which may be at 


Consolidated General Conditions - Page 24 
(Rev. 12/8/04) 










variance with the Contract Documents..; Subcontractors .shall similarly, make-copies of applicable 
portions of such documents available to their respective, proposed Sub-subcontractors. 

5.4 COTWTIN'G&t ASSlGNMENf OF SUBCONTRACTS ' . 


5 4 .I Each Subcontract agreement for a portion of the Work is assigned by the 

Contractor to the Ov/iief. provided that: . .. • .. . : 

. 1 assignment js effective only; affer te^$s.tjon of the- Contract by the 
•’ • 0'^rte?|bf d||se pursuant tp '^.ara|ragh i4.2. an(3 only forthose 
‘ accepts .by notifying, the 

SuH)Sinlwrtpf rn'iWihg; apd, 

.2 assignment is subject to- tJie|rior.ng^ts.pf the surety, if any, .obligated 
Uritief bond relating to the Contract. . . 


ARTICLE 6 - 


6.1 


6.1.1 

Project 

.V? 

portions 




:; coNsxMjcfibkSVMipL.! ’ . , 

.. ORSYSEffiAfECOliillApTS .. . .... ... 

ytuxt _ ; ; . .. 

•si^s»fE : d^'tRAci8 v '-'. . . 

sr-«*•'*- • •• ... . 

The Owner reserves the right to' perfbifn' construction of operations related fothe 



Contract identical ofstiBslttilf to thesef including those portions related to ngjamj. 

and waiver of siibrogatjon. If the Contractor claims that delay or additional cost' is involved 
because of such action by the Owner, the Contractor shall. make such Cl^m.as..provided. . 
elsewhere in the'Cdntrabt Dociimeiits. '* ' s ' : .’V', •. 


6 .1.2. When separate contracts are awarded for different portions of the Project or other 

construction of operations on. the site, the term. “Contractor ’ in tie Contract Documents in each 
case shall mean the Contractor who executes each separate Owner-Contractor A-greement.- 

6 ] 3 .jEb' Owner shall provide for coordination of the activitiespf the Owner’s own 

forces and of each separate Contractor with the -work of the Contractor, who shall cooperate with 
them. The Contractor shall participate'with other separate contractors and the Owner m 
reviewing their progress schedules when directed to do so. The Contractor shall make any ^ 
revisions to the progress schedules and Contract Sum deemed necessary after a joint review and 
mutual agreement. The progress schedules shall then constitute the schedules to be used by the 
Contractor, separate contractors and the Owner until subsequently revised. 
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6.2 


MUTUAL RESPONSIBILITY 


6.2.1 The Contractor shall afford the Owner and separkle.contractors reasonable. 
opportunity for introduction and storage of their materials and equipment and performance of 
their activities and'shall-connect and coordinate the Contractor’s construction and operations 
with theirs as required by the Contract Documents. 

6.2.2 If part of the Contractor’s Work'depends for proper execuUQn'pr result^ upom s 
construction or operations by the Owner or a separate contractor, the Contractor shall, prior to 



such proper 

execution and results, failure of the Cd^cfe'pTp^|S^i^|^t^a^hc^)yledgement 
that the Owner’s or separate contractors^ bPrr$iefed 6? parity chm|ie|e^. ; |pi^y^on is fit and- 
proper to receive the Contractor’s Work, except as to defects riot' then reasonable 'discoverable. 

6.2.3 Costs caiised by delays or t# iihpro^'arly finje^actiy^s, oi; dejept^'ppnstruHion 

shall be borne by the party responsible therefor. • 

6.2.4 The Contractor shall promptly remedy damage- Wrongfully caused by the 
Contractor to completed or partially completed construction cm to property of the Owner or 
separate contractors as provided in Subparagraph ld‘2.5. If mch s.eparate-contractor sues or 
initiates an arbitration proceeding against the Owiier on account of any damage alleged to have 
been caused by the .Contractor, the Owner shall notify the Conjractpri.^ho shali d^epTsuGh ,. 
proceedings at the Co&actor’s expense, and if ariy judgment or awjjrd aganist die Qwntr^vsc .s 
therefrom the Contractor shall.pay or.satisfy: it and .shall reimburse the 6wncr for all attorneys’ ... 

■ fees and court or .arbitration costs which the Owner has incurred- ... .. ....... 

6.2.5 C&fe and other dispiites and ^ttera.m:. 9 U«tt 9 .n.b?tweep.the .fcontxactop and-a.: ^ 

separate contractorshaft fe subject ip the provision? of Para^aph 4.3 provided,.the separate.... 
contractor has reciprocal obligations. ••. .• Tay\-.' 

6.2.6 The Owner and each separate contractor shall have the samejespqnsihilitie^Tpr-t 
cutting and patching as are described for the Contractor in Paragraph 3.14. 

6.3 OV/NHR’S IUGHTTQ. ; CjLEA|ftl?-^.. ., • 7 . . .. - 

6 . 3.1 If a dispute arises among' the Contractor, separate contractors and the Owner as to 

the responsibility under their respective contracts..for the.premsps.,^d,sun;pnnding 

area free from waste materials and rubbish asjfps.cribpd in Paragraph 3.. 15, the. 0^ner, ; jnay. eleap. ■ 
up and allocate the cost 'among those’responsible as the. Architect detepnin.es. to be just, ... ■ • . ;r . ; 


vl -:'ri 
M'.t- 
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ARTICLE 7 


CHANGES IN THE WORK 




the Contract Do cum exits. 

7 i 7 • •• •■^A-Ghahge'’Order-'shall be' based upon agreement amtmg the. pwifer, Contractor 

nd Architect; a esfeffiidtSM'eifigiibiredtiVe , 

and Say or niy by-^'CSIitractor; anfiMet for^^nor chanpcm.tte Work , 

may.be issued By tb& ArcBtebt alorie. . . . ■ 

7.1.3 

Contract Ddeumentsi arid tfce.wmuraciorsnau 

the Changebfa;# : 6 MfU'cti' 8 h' Change DirecH^e drorder fdf a hunor change m the Work. 

7 i 4 • If uiiif pnbes ’are' : steted in tHe U P°*V 

and if ohantities-'origiimlly contemplated are so changed in a proposed Change^** * 
Const^ctipilChange Direotlv- *«*• of such unit prices to quantities of Work 

prof&fedwiU 

shalfbe equitably adjtf§ted:>- * 

VS;Vi,!- *••• • ' . . ... •, 

• 72^ • CHANGE ORDERS • ' ' . . 

" iv 

7 2 1 A Change Order is a written instrument prepared by the Architect and signed by 

the Owner, Contractor artd -Architect; statitig their SgreerneM'trjjoii all Of tHr following: 

.1 a change in the-Work; : 

2 the amount- of the'adjustment iii the Contract Suiri, if any;' and 

.3 the extent of’the adjustment in the Contract Time, if any. 

7.3 CONSTRUCTION CHANGE DIRECTIVES 

7 3 1 A Construction Change Directive is a written order preparedly the Architect and 

signed by the Owner and Architect; directing a change in the' Work andstatmg a proposed basis 
for adjustment, if any, rathe Contract Sunvor. Contract Time, or both The Owner may by 
Construction Change Directive,..without-invalidating the Contract, order changes lrr the W°* 
within the general scope of the Contract consisting of additrons, deletrtfns or other rev,srons, the 
Contract Sum and Contract Time being adjusted accordingly. 

7 .3.2 A Construction Change Directive shall be used in the absence of total agreement 

on the terms of a Change Order. 
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7.3.3 Upon request of the Owner or the Architect, the Contractor shall without cost to 

the Owner submit to the Architect, in such form as the Archilect may require, an accurate written 
estimate of the cost of any proposed extra- Work or'change contemplated by a Construction 
Change Directive. The estimate-shall indicate the quantity and unit cost of each item of 
materials, and the number of hours of work and hourly rate for each class of labor, as well, as the 
description and amounts of all other costs chargeable under the terms of this Article. Unit labor 
costs for the installation of each item of materials; .shall be. shown if required by. the:. Architect. 

The Contractor; shall pm ifiptly^reyise and resubmit such estimate if the, ^plutect.dete^Trimeyhat.,. 
it is not in compliance wifjfi tfe.requirements'.of this !. 

mathematical errors!. If required by the Architect, in order to establish the exact cost.qfnew.-,... •- 
Work added dr of previously required Work omitted, the Contractor shall obtain and furnish to 
the Architect bona, fide proposals, frontrcppgnized supg Iiers^-fqr.fpmislrag.^y.i^tejr|al; includ ed 
in such Work. Such estimates sfmll’gi funjished p.rpmgly.sp as.to ,ppcasipn ; :no.delay .in,the. 
Work, and shall -be. at j.ne .€pfrfoac|b£ , s expense. The.Contractor steils ; tate ; i^ the. 

estimate any extension of time required for the completion of the Work ifihe change-or extra-: 
work is ordered. 


;-;V- • if >. '■ 


W> '‘S- 




7.3.3.1 , If the’ Corisfructipn Change Directive provides for an adjustment to the .Contract.; 

Sum, the adjustment, shall be based on one of the following methods, as selected by the Owner: 


By unit prices stated in the Contract Documents, or otherwise mutually 
agreed upon. . • • '•. •• • • - ■■■ .• 

, *• . • - . . -j : 'r ••vOt \ <V *f, 

By CJp,.st;an(l,Jercpnt,ages.(^,dehped belpty):estirqafodhy : Jhe-Contractom-?^;^ ;. y v r.. 
as provided in Subparagraph 7.3 t 3 and accepted by the Owner; the; . wpuv-r ri : > 

Contractor’s estimate shall become a fixed price which shall not be 
changed by any variation in the actual cost of executing the; Work-covered 
by the change. 

By.actual Cost determined after the Work..covered by the change is •••; v W - • 
completed, plus Percentage. 

B y use. o f the dispute resolution procedures, s el,forth. in Paragraph 4.3. ‘ 

As used in this Paragraph’ 7.3, “Cost" shall mean the estimated or actual net increase or decrease 
in cost to the Contractor, Subcontractor, or Sub-subcontractor for performing the Work,covered 
by the charige* including actual payments for materials, equipment, rentals, expendable items, 
wages arid associated.benefits to wprjbnen.ajid to supervisors employed full-time at the site, 
insurance, bonds qnd other .provable.direct.costs, but not including any administrative, ••• .• .- 

accounting or expediting costs,, or ; other indirect or overheadcosts, or,any wages .-or benefits of • r •- 

supervisory personnel pot assigned full time to the site, or any amount for profit or Fee to the. .' »• • 

Contractor, Subcontractor or Sub-subcontractor. ' . •• • • 

“Percentage” shall mean an allowance to be added to or subtracted from the Cost in lieu of. 
overhead and profit and of any other expense which is not included in the Cost of the Work 


(a) 

(b) 

(c) 
(<*) 
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covered by the change, as defined above. Percentage for a Sub-subcontractor shall be 10% of 
any net increase or decrease' of Cost df any Work performed by the Sub-subcontractor's own _ 
forces plus 5% ;: 5f any aggregate net increase' in CoSf df any Work performed for the Sub- ; . / 

subcontractdrby other contractors: Percentage for a Subcontractor shall be; such percentage 
allowances for overhead and profit as are set forth in'the Subcontractbetween such 
Subcontractor and the Contractor. Percentage for the Contractor shall be 9 1/2% of any net 
increase or decrease of Cost of any Work performed by the. Contractor’s own forces plus 4 1/2 A 
of any net increase or decrease in the Cost for all othdr-Wo* covered by the change. 


When in the reasonable judgment of the Architect a series of Construction Change D irectives or 
Change Orders effect a single change, Percentage shall be calculated on the cumulative net 
increase or decrease in Cost, if any. 


7 3 3 2 If the ; 0wn ! erelects to’ deterinine’the costof the Work as provided in method (a) of 

n* Subparagraph 7:33.1, the unit prices ilmlt lie subject fo Sr.bpa.hgmol; 7.1.4 
Notwithstanding the inclusion of unit prices in the Contract Documents, it shall be the Owner s 
option to require the Costof any given changeto be detenrrined by one of «e otherroethgds 
stated in 7 3. 3.2 iriTfithe: Owner elecf^o' , 'Uefen^(| : :ihe'.©-^ of the chang^ and. the 

nature of theWorkdkisuch that itsVekteht'pEinndt' readily Be measiired after thfccdbj^le'Hdjh of ^'fich 
work or any subsequent work, the Contractor shall keep daily records, available af all times tp- : " 



receipts or ocuci -— cr - , . . .. yc , 

materials delivered to the site for use in such unit price work, and distinguishing such other 
siirii immaterial delivered for use in work included in the base Contract Sum. If so rcquired by 
the Architect, materials.for uSe in unit pricte work'shall be Rioted aphrt front-all other materials on 

the Project. 

'W . . . : : 

7 3 3 3* If the Owner elects to determine the cost of the Work as provided-in methods 

(c) or (d) of sub-Subparagraph 7.3 .3.1 or if the method of determining the cost has not been 
established before;thftWork is begun* the. Contractor shall keep detailed daily fdcofds of labor 

and materials costs applicable to the-Work :- 1 • ’ 


734 Upon receipt of a Construction Change Directive, the Contractor shall promptly 

proceed with the change.-, in the.-Work involved and advise-the Architect of the Contractor’s 
agreement or disagreement with temethodyif any;provided-in the Constriction Change- 
Directive for determining the proposed adjustment in the Contract Sum or Contract Time. • 


7.3.5 A Construction Change Directive signed by the-Contractor indicates the 

agreement of the Contractor therewith, including adjustment in Contract Sum and Contract Time 
or the method for deterraminglherm Such agreement.shall be effective immediately and shall be 

recorded as a Change Order. 


7 3 6 If the Owner and Contracfor-do.not agree with the adjustment in Contract.Sum or 

Contract Time or the method for determining the adjustment, the dispute shall be governed by - 
the procedures set forth in Paragraph 4.3. 
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1.4 


MINOR CHANCES IN THE WORK 

7.4.1 Xhe.^cijitept \yill;have.authority to.order.piinor.changes > the.\Vprk not • . . 

involving adjustment, jn-lhc Contract Sum qr. extensionoTthe. Contract .Time.and. nof, in consistent 
with the intent of the.Cpn.tr.apt Documents. • Such changes shall be: effected by written-order and,, 
shall be binding on the Owner and.Contractor The extractor shall- canyont such written • . lV , 
orders promptly. • . • • ? 


ARTICLE 8 :. 


•, • TIME 

8.1 DEFiNlTIONS 

S.l-.I Unless. othery 1 fis.e 1 .prq.yi4od, ."»!. 

authorized adjustments, allotted;in thp;,Cpn^.ctcppcumeiits 

Work. .... Vv-v. 

8.1.2 .The-date of comipericejnent of the. Work is the .date; established in the Agreement. 

The date shall, not be postponed by.the failure to.-act of the. (Contractor or of persons or entities for 
whom the Contractor is responsible;.. '■-> * ; A-' •• •- ‘ 

8.1.3 Thevdate of Substantial- Completion is the date- certified by the Architect in •• • .* 

accordance with Paragraph 9,K., ; Vl .-..-... ;• ,>-v-c - »-v. • v s -kfi 

.... ,V ••• .> .V .. :*•; 

8.1.4 . Tb^, tbcm. “day".abused in the Contract Documents shall mean.calendar'day. - * 
unless otherwise specifically defined. 


-. W~. \ ‘J'Z'.ii- : ••• 

!< ;>• . >"• . •; • •• 


8.2 PROCRESS AND COMPLETION •’ - • :i-• . 

• *■.»« 

8.2.1 Time. Emits stated .in the Co'ntracf Documentsareof.the essence of the Contract ;' 1 ? 

By executing the Agreement the Contractor confirms that the Contract Time is a feasoiiable'-».r 
period for performing the Work. 

8 2 .2 The Cqntiactor. shalJ. not knowingly* except by;agfeement. 6 r ih^frilctiatiuDTtlie fe. : 

Owner in writing, pmn^turely coi^^nce opemlidirisiomthe. site dh^lsewhere pnoi* tb the--’'"^'"'-. - ' : 
effective date of insurance required by ; . Article... 1 Ltd be:furnished bys.tiie-Cdritf^td^-Thfc^daf^’oT 
commencement of the Work shall not be changed by the effective date of such insurance. Unless 
the date df commencement is established by a notice td proceed given by-t.he\Dwnefv the;• • 
Contractor shaij.nptify.the..Owner ri^wntulg riot lessfhan five damson other agreed period before 
commencing the Work to permit the timely filing of mortgages?- mechanic's lieris^ahd"cithef : 
security interests. ' 1 ! ”' 

g.2.3 The Contractor shall proceed expeditiously-.with adequate forces and shall richieve 

Substantial Completion within the .Contract Time- ■ ■ ' • . • • 
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g 2^4 • ' Within Two weeks after award of the Contract, the Contractor shall submit to the 

Architect a Progress-Schedule- showing for each class of work the percentage completion to be 
obtained arid the total-hollar value of work to be completed as of the first of each month until 
Substantial Completion. 


8 2 5 • ;The«"Progress Schedule shall be Based bn an orderly progression of the Work, _ " 

allowing adequate-lime for each operation (including adequate'time for submission and review of 
submittals) and leading to a reasonable certainty of Substantial Completion- by the date 
established^' the Agreement. The Progress Schedule will be reviewed by. the Architect for 
compliance*, with die requirements of this Axticldtond will bb'accepted bythe Architect or 
returned to the Contractor for revision and resubmittal. Unless specifically required by law, no 
payment under this Contract shall be due until the Progress Schedule has been approved by the 

Architect.- ! \ . . ' . " . ' •••••. 

8 2 6 If ih ; an^appIication -for patient’as'provided for m Paragraph 9.2, the total value ^ 

of the completed Work implace, less ihan^Oytf'p^lotd-Y^lu^; 

of the Workfo>^c^i^Sii^^'in‘th^]E^^ess.Se^feddl^-'the’CJWrifcic ; rhay,'at the Owner.’s'bptiorti ; “ 
require the Goh^ctoftiaceefofaterthbprfdgiess'bffhe- Work*without cost to the Winer by 
increasing the work force or hours of work, or by other reasonable means approved by the 
Architect. 


8 2 7 - rllfeph ( df three/ sutiqessive^ that the actual' Wojk J 

completed, aiSSiSShy.the Architect,- isless&m 90%'of ihb« 

flip. rn mn Wri Kv th R r^snp.rlive dates, the Owner may afth'e Owner’s optibn, treat the 


; "■ • ... . . . , . ..... . tV . ... 

8 2 -8 If thfe-vArchitect has determined that the'-Oonffactbr khbiild be penmtted to extend^; 

theitime for c.o^je.'tipn as provided, in SchMuIe' 

shall be adjusted accordingly to retain their'same' relationship- to theadjusted date of Substantial 
Completion, and the dollar value of Work to be.completed as of the first ofedcK month shall be 

adjusted pro rata. 


g 2.9 If the Contractor fails to- submit .any application for payment in any month, the 

Architect shall, for the purpose of this evaluation of progress, certify separately to the actual 
value of the Work in place completed as of the first of the month and to the best of the 
Architect’s knowledge. 


8.2.10 Nothing herein shall limit the Owner’s right to liquidated or other damages for' 

delays by the. Contractor or to-any other remedy which the Owner may possess under other 
provisions of the Contract Documents or by law. 


g 2 . i} The Progress Schedule required hereunder shall be a CPM Schedule in 

-accordance with the Project Specifications and shall be updated in accordance therewith. 
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8.3 


DELAYS AND EXTENSION OF TIME 


8.3.1 IF the Contractor is delayed at any time in ; progress of the. Work by an act or;.-... 

neglect of the Owner or Architect, of an employee, of either,, or of a separate.contractor employed 
by the Owner, Or by changes ordered in the Work, or by labor-disputes, fire, unusual delay in ■. 
deliveries, unavoidable casualties or other causes (except weather) beyond the Contractors 
control, or by delay authorized,by the Owner, or by other: causes which the Architect determines 
may justify delay, then the Contract Time, shall be.extend.pd.fqr. such.reaspnable.tfrne a.sTfre, , 
Architect may determine. .. . 




8.3.2 Claims relating to. time shall be mad.e.in accordance with applicable provisiqhs. oT:- v 

Paragraph 4.3, .... ~ • ••• 






8.3.3 The Contractor hereby agrees that the Contractor shall,have no claim fordpmages 

of any kind against the Owner or the Architect on account of any delay in the commencement of 
the Work and/or. any delay or suspension o£ariy pp^ion^ofXhe Wprfe, w.hetheri ; such|delay, is I 
caused by the'p^yner, the^Arc.hitect, or otherwise, except a^jspecijically provided-in v • • 
Subparagrapl^ 2.3.2 and. 2.3.3: The' Contractor acknowledges.that; except as provided-therein, .•• 
the Contractors sblc.remedy. for any such delay and/or suspension wilhbe an.extension of time ’• •. 
as provided in this Article; • ... <*• • 


8.3.4 No claim for delay shall be allowed on account of failure of the Architect to 

furnish Drawings, Specifications or instructions or to return..Shop Drawings or Samples' until the 
expiration, of the applicable tlrpg period referred to in Mass. .Genu Laws Chapter 30, Section 39P, 
and not then utilesjs such .claim be reasonable.. ... .. ./• •..* 

•’ • . ’ •: .< *’*..* *’ • . * *' 

*.}-.• i • v » 

8.3.5 No extension of time shall be granted because of seasonal or abnormal variations 

in temp era ture y humidity or. precipitation, yfta cbeonditions shall- be who lly at-therisk-of thef 
Contractor, whether occun^ng .within the,time..originally scheduled fbrxompletion,of withiri : 'thd r 
period of any extension granted. There shall be no increase, in, the Contract.Suni on account Of • 
any additional costs of operations or conditions resulting therefrom. •' ■ T\\ 

. *• ' 

ARTICLE 9 


.. 

. •*••"** .** 


:v, ■ 


PAYMENTS AND COMPLETION 




9.1 


CONTRACT SUM 


9.1.1 The Contract Sum .is stated in the Agreement and, including authorized ' «• • 

adjustments, is the maximum amount payable by the Owner-to the Contractor for peffdrirrince'of : 
the Work under the Contract Documents, or in equity, should the Contractor assert a quahturri ; ' ' 
meruit claim for the fair value of Contractor’s Work, regardless of whether the Contractor is 
terminated hereunder. . •* - ■ / 
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9.2 APPLICATIONS-FOR PAYMENT • . • 

9 2 1 Within fifteen days after receipt from the Contractor, at the place designated by 

the Owner if siMh a place is so design^ of a periodic, estimate requesting.payment of the- , 
amount due tor ihe preceding month, the. Owner will make-a periodic payment to. the Contractor 
for the Work performed during the preceding month and for the materials not incorporated m the 
Work but’ delivered and suitably stored at the site (or at some location agreed upon in writing) to 
which the .Contractor has .titler>r to which a Subcontractor has title andhas. authorized- the 
Contractor^ tmnhfer title.to the Ownef, less (1). retention based o,n the Owner’s estimate of the , 
fair value of itLclaims against the'Contractor, and less.( 2 ) a retention fox direct.payments to 
Subcontractors .baledon ip. accordance with.,the provisions .of Subparagraph.. 

9 5 2 ^and less ( 3 ) d rbtefrlion'not exceeding five percent of the approved amount ofthe periodic 


payment. ‘ • —7 

■ J f „. t . . -.» • * -f • .it.. •* * • • 1 * . ,f ■ 

o 2 2 After the receipt ofit periodic csUniatejcciUestuig: \yilhin!;ixty--. 

five days after (a)'tht G&bireftiii filly cauipklci^ic Woik oi.sifes^ntiaily canplcuauhc Work 
so tMthe ; value oftlf WrKreSaibrag to Wdone is, in tfo estimate ofthe Owner, legs, than one. 
percent- if the original Contract Sum, or (b) the Contractor substantially completes the work and 
the Ownertakes possession far pccupmcy, w^g^5ver.o.ccursgst ! tete! 1 %.®M:ltP,|yA e '';' 

Cwititoor'the • 

fair value ConiSSctorana'ihe cost of completing the incomplete and ■ 

unsatisfactory-kerns of Work and less (2) a retention for direct payments to Subcontractors based 




cdimpencmg 5 dn tne:iirst: aaya iter saia payment. ^ uuc auu ■ ■ . . 

delivered provide, that no interest shall frqfrue^ m any^yent^ii the 

amount du^l^S&SicSmlSSSflrMl a .=y- 

periodic dstimate^SW the''Cdnlractdrat thcp&ce designated by the Owner if such a place is so - 
designated. The Contractor agrees to pay to each Subcontractor a portion of any such interest 
paid in accordance with the amount due each Subcontractor. , . . 

9 2 3 The ©wrier 'riiay Make' changes in any periodic estimate submitted .by the . 

Contractor, and the payment'due.dk said periodic estimate shall be computed in ..accordance, with, 
the changes so 'made, but such changes or any requirement for a corrected periodic estimate shall 
not affect the due date for the periodic payment or the date for the corrnjieijcement of interest 
charges on the amount of the periodic payment computed in accordance with the changes made, 
as provided herein; provided, that the Owner may, within seven days after.receipt, retum.to the 
Contractor foVcorrection, any periodic estimate which, is not in the required form or which 
contains computations not arithmetically correct and,'in that event, the £atc of receipt qf such 
periodic estiirfa'tedhallbe the date of receipt of the corrected periodic estimate in proper form 
and with arithmetically correct computations. The'dat'd of receipt of a periodic estimate received 
on a Saturday, Sunday, or holiday shall be the first working day thereafter. 
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9.2.4 AH periodic estimates shall be submitted to the Owner, or to the Owner’s 

representative, and the date of receipt by the Owner or its representative shall'be marked on the 
estimate. All periodic estimates shall contain a separate item for each filed'subtrade arid each 
sub-subtrade listed in sub-bid form as required by the ‘Specifications and a column listing the 
amount paid to each Subcontractor arid Sub-subcontractor as" of the date the p'eficidic estimate is 
filed. The person'making payment for the Owner shall add the daily interest provided for herein 
to each paymeht for each day beyond 1 the due date based on the date of receipt marked on the .' 
estimate. • • ■ ' " 

9.2.5 The'fdrrriat and hummer of copies o'f appli'datipris for payment shail'Be as $npdte<f 

by the Architect. Such application shall be notarized, if'required, ana supported’ by 
substantiating the Contractor’Iright It'd payment as the^O wrier o i '/mchitect'tmy require, suefras 
copies of requisitions froin Subcontractors bird material su'pplibrsyaiid reflectingfytamageuf . V’ - 

provided for ‘elsewhere iirthb Coritract Documents^ 


9.2.5.1 Such applications may include requests for payment on account of changes in the 

Work which have beenpropeiiy audibrize^ 

included in Change Orders when such Coristmctioii Change Directives have set forth an 
adjustment to the'Contract-Sum, ' * ^, 


9.2.5.2 Such applications may riot include requests forp.ajrinerit of amounts'the’ 

Contractor does nbt 'iht'ehd to pay tri a Subcontractor or fnatferial supplier becausp of a'dispute .or. 
other reason. 


9.2.6 Unless otherwise provided in & Contract Dpcumeriis, payments 

v account of.matefihll arid.efcjuipmeitf delUbred and- suriribiy stored at' the sife fpr subsequent j„, 
incorporation iri theAVork/ If approved in advance by the Owner,'paymerif mky,simi jarJy ; ^.. - ’ 1"... 
made for materials 0a equipment sii’itebjy .stored off the site" at a, location .agreed .upon in. 
writing. Payment fox materials arid.eq^ipmejiV storied 'em or off'the site shall, be conditionpduppri'.; , 
compliance by the Contraetqrwftfrpr^ the Owner to. establish the S.wner , £' 

title to such materials and equipment of otheriy'ise.prptect the Owner’s interest, and shaii.include .. 
applicable insurance’'storage arid transportation to. Hie site for such materials ’andequipment 
stored off the site;’ . ” . . .... . • . .. ; ” 

9.3 The Contractor warrants that title to all Work covered by an application for 

payment will pass to the Owner either by incorporation in the construction qr. upon receipt of 
payment by the Contractor, Whichever occurs fifstj free and clear of ah liens, claims, security,...... . 

interests, or encumbrances, hereinafter referred to in’this Article 9 as ‘Irens.” . .. ..... ... 1 „ , 


9.4 


CERTIFICATE'S FOR PAYMENT 


9.4.1 The Architect will,, within seven days after receipt of the Contractor’s application , 

for payment, either issue to the Owner a Certificate for Payment, with a copy to the Contractor,. ..... 
for such amount as the Architect determines is properly due, or notify the Contractor and Owner. . 
in writing of the Architect’s reasons for withholding certification in whole or in part.as provided .... • 
in Subparagraph 9.5.1. . 
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9.4.2 The issuance of a Certificate for Payment will constitute a representation by the 

Architect to the Owner based on the Architect’s observations at the site and the date compi ising 
the application for. payment, that the Work has progressed to the point indicatedand that, to the 
best of the Architect's knowledge, information and belief, the quality of the Work is in 
accordance with the Contract Documents, The foregoing representations are subject to an 
evaluation of the Work for. conformance with die Contract Documents .upon Substantial . . 
Completion,.iorekuits of subsequent tests and inspections, to minor deviations from the Contract. 
Documents correctable prior to completion, and to specific qualifications expressed by the 
Architect. The issuance of a Certificate for Payment will further constitute a representation that 
the Contractor is entitled to payment in the amount certified. However, the issuance of a 
Certificate for Payment,y/ill not be a representation, that th^-Archi^ect has. v (l) exhaustive or 

continuous omsfrei.mspectidns. to check'the.auality.or quantity of tfre Wpik,, (2) reviewed^ ^ 
construction meahsi' methods, iechiiiqubs,.sequences or procedures, (3) reviewed copies of .... t 
requisitions received from Subcontractors and material suppliers and other data requested by the 
Owner to substantiate the Contractor’s right to payment or (4) made examinafioi| tojsce^Mn.. 
how or for what, purpose the Contractor has used money previously'pa id on account of the 


Contract Sum. 




9.5 ‘jBt^O^Tp Mf HfibiJD CE?.flFigA^b^ . . 

9.5.1 • ' The : Architect rna^'decidei'ot'td certify paymefit and may withhold a Certificate;'•' i 

for Payment in whole or in part, to the extent reasonably necessary to protect the Owner, if in the 


i A: A:.' 
L ; y 


i, • 

. .V.’I • 


Architect will notify thhCohtifrctbfarid'Owiier as "provided m phPP ar ?gr a Ph.yr7/.f* • . 

Coifedbr M Architect' c&mbfligee bn a rfcVishd ambunt;the Architect-will promptly issue a. 

Cerl&afe fof'thb'amduhf'for ^Hich4e. AfcHitecf is able to make such ;;' 

repmsenfationlWtffi'Wfref: the Architect; may also decide not to certify payment or, feqaige . 
of subsequeliy ; 3iEbvered evidence or subsequent obsei-vat.iohs, may nullify the whole or a gift 
of a Certificate-'fof Payment previously ^shed, td such' extent as may be necessary in the 
Architect’s opinion to protect the Owner from loss because of: 

.1 • defective Work not remedied; 

.2 third party claims filed or reasonable evidence indicating probable filing 
of such claims; 

.3 failure of the Contractor to make payments properly to Subcontractors of 
for labor, materials or equipment; 


totor-to- 
vv-: . 

to 


.4 reasonable evidence that the Work cannot be completed for the unpaid 
balance of the Contract Sum; 

.5 damage to the Owner or another contractor; 
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reasonable evidence that the Work will not be completed within the 
Contract Time, and that ihe retainage currently held by the Owner would 
not be adequate to cover actual or liquidated damages for the anticipated 
delay; of 


.7 persistent failure to cany out the Work in accordance with the Contract 
Documents. " . 

9.5.2 ' When the above reasons for withholding certihc|tion are removed, certificatioh - . 

will be made' fern anidiints previously withheld •• r 


9.6 




PAYWiHWfS 


9.6.1 Aft er the Architect has issued a Certificate fpf Payment, the ‘ 

payment in the maphbr and'^hm'the timd prodded in 4 e .'^ 

notify the Architect; "/ .. . .< • . 

• .-nr • ... 


9.6.2 


Payments to Subcontractors 


9 6.2.1 Forthwith after the Contractor receives payment on account of a periodic estimate, 

the Contractor shall pay to each Subcontractor, the amount paid for the. labor performed, and the 
materials furnished by that Subcontractor, less any amount specified in any court proceedings 
barring such payment arid also less any amopnt claimed due from the, Subcontractor by .the 
Contractor. . ,. ;■ • • 

9.6.Z2 ' •• hioi later than the sktyrSfth'day afer each Suhpqntpqtoffsii^ 

his work.in.vaccordancfR with 'the .plans..^4;Sj>cpiBcations,. % 

.Subcontract less.amouiiisretamedbytHe.;f)wner ; asihpestiimted : cqsj;p.fcompl^mg * 

•incomplete and uSsaKsfactory;items of work, shall be ]due the Subcontractor and. th.e Qwnej-,shali, 
pay that amount to the Contractor.'Thp Contractor shall forth^vith pay to the Subcontractor the. 
lull amount receBefffrom.tl?e Owner less afty amount specified.in py coprt prpceedmgs,bamng 
such payment and a fib less any amount claimed due from the Subc.qntra.ctoi;. by the Contractor. 


9 6 2.3 Each payment made by the Owner to the Contractor pursuant to Subparagraphs . 

9 . 6 . 2.1 and 9 . 6 . 2.2 of this paragraph for the labor performed aqd.fhp materials .furnished by a . 
Subcontractor shall be made to the Contractor for the account of that Subcontractor; and the 
Owner shall take.reasonable steps to compel the Contactor, to inakp each ?.uch payment to each 
such Subcontractor. \ f the Owner has"received a demand for direct payment from a 
Subcontractor for any amount which has already been included in a payment to the Contractor or 
which is to be included in a payment t.q the. Contractor for payment to the Subcontractor as 
provided in'Subpara^aphs 9.6.2.1 and 9.6.2.2, the Owner shall act upon thedemand as provided 
in this section. 


9.6.2.4 If within seventy days after the Subcontractor has substantially completed the 

Subcontract work, the Subcontractor has not received from the Contractor the balance due under 
the Subcontract including any amount due for extra labor.and materials furnished to the 
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"Wj- ■ •’ 


Contractor, less- any’amount retained by the Owner, as the estimated'cost of completing the 
incomplete and unsatisfactory items of-Work, the Subcontractor may demand direct payment of 
that balance from the Owner, The demand shall be by a sworn.statement delivered tp„or sent by 
certified mail to the'Owner, and a copy shall be delivered to of sent by certified mail to the 
Contractor at the'same time. The demand shall contain a detailed breakdown of the balance due 
under the Subcontract and also a statement of the status of completion of the Subcontract work. 
Any demand made-after substantial completion’of the Subcontract \vdrk shall be valid even if 
delivered of mailed prior'to the : seventieth day'after the Subcontractor has substantially 
completed the Subcobtract work. 'Within ten days- after the’ Subcontractor has delivered or so 
mailed the deiiiand to the Owner and delivered or so mailed a copy to the Contractor, the 
Contractor may reply to the demand.. The reply shall be by a sworn statement delivered., to or 
sent by certified mail to the Owner'and a copy4ha.ll be delivered to br sent by certified,ma/l..lto 
the Subcontractor at the same time: --The reply shill contain a detailed breakdown of the baJaiice 
due under the Subcontract including any amount due for extra labor and materials furnished to 
the Contractor and of the amount due for each claim made by the Contractor against the 
Subcontractor: s * • ’' ' ' _ '. 

9 6.2.5 • Within fifteen days after receipt of the demand by the Owner, but in ho event 
prior to the seventieth day after substantial completion of the Subcontract work, the Owner shall 
make direct payment to'the Subcontracfof'.of the balahce'due under the' Subcontract including , 
any amoimtdue for'extra labor and mater ialsfurhisHed to the Contractor, less any amount. . . 
(i) retained by the Owner as the estimated cost of completing the incomplete or unsatisfactory' 
items-of Work, (ii) specified in any court proceedings barring such payment, or (iii); disputed by 
the.Cbntraqtorriii the sworn replyj-proVided, that tHeOWhef ^ll riot'deaii'ct from a direct 
payfient' any/amriunt as-provided in pfot (iii)'if the reply is ribt'swom ta,.or for which tfje sworn 
reply 'do.es not, co.iitairirthe detailed breakdown required By SubparagVaph'9.6:2.4. the Owner 
shall -rrfike further, direct •paymeiitS to theSubcbntractof forthwith after the 'reinoval of the basis 
for fffiiictions from direct payments made as provided in parts (i) 'and (ii) of this Subparagraph. 



9.6.2 .6 The Ownershall forthwith deposit the amount deducted from a direct payment as 

provided in part (iii) of Subparagraph 9.6.2.5 in an interest-bearing joint account inthenames of 
the Contractor and the Subcontractor in a bank in Massachusetts selected by the Owner or agreed 
upon by the Contractor and the Subcontractor and shall notify the Contractor and the 
Subcontractor ,o:f the date of the deposit and the bank-receiving : the : deposit. The bank shall pay 
the amount in the account,, includmg accrued interest, as provided in an" agreement between the 
Contractor and the Subcontractor or as determined by decree of a court of competent jurisdiction. 


9 . 6 . 2.7 AH direct payments and all deductions from demands for direct payments 
deposited in an interest-bearing account or accounts in a bank pursuant to Subparagraph 9.6.2.6 
shall be made out of amounts payable to the Contractor at the time of receipt of demand for 
direct payment from a Subcontractor and out of amounts which later become payable to the 
Contractor and in the order of receipt of such demands from Subcontractors. All direct payments 
shall discharge the obligation of the Owner to the Contractor to the extent of such payment. 

9.6.2 .8 The Owner shall deduct from payments to the Contractor amounts which, together 
with the deposits in interest-bearing accounts pursuant to Subparagraph 9.6.2. 6 , are sufficient to 
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satisfy all unpaid balances of demands fondirect payment received from Subcontractors. All 
such amounts shall be earmarked for such' direct payments, and the Subcoiitractors.shpU have a 
right in such deductions prior to any claftris against such amounts by creditors-of the Contractor.. 

9 <5 2.9 If the Subcontractor does not receive payments as provided in Subparagraph 

9.6.2.1 or if the Contractor does not submit a periodic estimate for the. value of the labor or. ., ; 
materials performed or furnished bydhe. Subcontractor apdthe Sp.hppntraptor. does not receive 
payment for same whbn diie less the’deduction's provided for. m.Suhparagrpph.^6.2.1 > the . • ; 

Subcontractor mftf demfiid’ direct payment'byhoilpv/ing ^<?.Rippe^,in.Su})paragrai)h -942.4. ,- 
and the Contractor may 'fiie a' ! swom.regiy.' as prpyided..iii-that4afrie Sn^.pa§raph, r -^ /f de^i^nd.-H -. 
made after the first day of the mbnthfolio wmg'f hat fpr which the.Sfocc)^^^ 
frimislied the labor arid ihatdpals for which the Subcontractor seek? payment shajfbe valid eyen,,- 
if delivered or rrailed'p'nor to the time payment was. due on a peppdj^e.stimate ftonfthe.. ••- 
Contractor. Th^r^hftdr the Owner shaft proceed as provided.in Subparagraphs,94,2,5, 9.6.24, •<,. 
9.6.2.7and9.d;?'J8: .. •• .. . e; v • • --**<*-■ 

9.6.3 Neither the Owner nor Architect shall have an obligation to pay or to see to the . 

payment of money to a Subcontractor, Sub-subcontractor or material supplier, except as provided 
in Subparagraph 9.6.2, or otherwise as provided by law. 

9.6.4 A Certificate for Payment, a progress payment, or partial.or entire use or 

occupancy of the Project by.&e Owner shall not constitute acceptance of Work not in accordance 
with the Contract Documents. " 

.9.6.5 ■ ‘'Subcontractoii'las.uscdm. Sub-xs.ubparagraphs .^;6..2^CthrGugh?9;6.-2.9fshalfimtfan 

a person who files a sut£bi 8 andxeceives a.subcontract as a resultrof that filed Sub-bid. onwhods 
• approved by. the awarding-'authority - in writing as .a.penson performing labor on both performing 
. labor and furnishin'g materials pursuant io. a contract .with.the- Contractor. “Subcontractor” as ' 

used in other provisions’ of the Contract Documents shall, except as otherwise expressly 
provided, have the meaning set forth in Subparagraph 5.1.1. 

9.7 FAILURE OF PAYMENT 

9.7.3 If the Architect does. not. issue a Certificate for-Payment,-^through no fault Of the-* • • 

Contractor, within seyen days after receipt .of the Contractors application for payment, or if the- '• 
Owner does not pay the Contractor, within seven days after-file date established in the Contract 
Documents the amount certified by the Architect, then the Contractor, may, upon -seven ' '• ' ?• 

additional.days’ written notice to the Owner and Architect, stop the Work until payment of the 
amount owing has been received. The Contract Time shall be extended as provided in Article 7. 

9.8 SUBSTANTIAL COMPLETION ' *■ * • 

9 . g_ i Substantial Completion is the stage in the progress of the Work when the Work is 

sufficiently complete in accordance with the Contract Documents so the Owner can occupy or • • 

utilize the Work for its intended use and only minor items which can be conected or completed 
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without any material interference with the Owner's use of the Work remain to be corrected or 
completed. 

9g2 When the Contractor considers that the Work, or'a portion thereof designated in 

the Contract'Ddicufiiints' for sep*ate 'eoxh{)letion. is substantially complete and'the premises 
comply with' Subpafirgfaplrt: 15.1, tlie Contractof shall submit to the Architect (1) a list of items 
to be completed oil ccirrfctta, (2) all special warranties feqhifed by the CoMmcf Documepts, 
endorsed by the Contractor-arid inform reasonably'acceptable to .the Architect and (3) the . 
permits and certificates Kifh Subpa.agnq.h I3S&. The fbiWreto include any tans on ' 

the list mejitionbd intfe precedingsentef.ee does riot alter the responsibility of the Contractor to 
complete all Work in accordance with the Contract Documents. When the Architect on the basis 
of an inspection determines that the -Woik or designated portion thereof is substantially complete 
J h*vr- :bp>n;rriptvthe Architectvw'ilLtKeh prepaid a Certificate of 



Contract Documents-’/ 

9 . 9 . PAMIAb OCCUPANCY OR.USE ' 

q g j The Owner may occupy.or-usc.any completed or partially completed portion of-' 

the'Work at any .stage. Such partial occupancy or use. may begin whether or not the portion is 
substantially comp!ete,.provided that-the respective, responsibilities of the Owner and Contractor 
with respect to payments,.retainage, if any, ! .secunty,-mainten 2 nce, heat,, utilities, damage to the v 1 
Work insurance, correction of;the-Wprk, and warranties-shall be established-by agreement of the' 
Owner and Contractor or 5 absentsdeh. agreement,- shall be determined by the Architect subject to 
the right of either-party to contest such determination as' provided in Paragraph 4.5. 

9.9.2 Immediately prior to such partial occupancy or use, the Owner, Contractor and 

Architect shall jointly inspect, the area to be occupied or portion of the Work to be used m order 
to determine and record the condition of the Work. 

9 9 3 Unless otherwise- agreed upon, partial occupancy or use of a portion or portions of 

the Work shall not constitute acceptance of Work not complying with the requirements of the 

Contract Documents. 
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9.10 FINAL COMPLETION AND FINAL PAYMENT 

9.10.1 Upon receipt of written notice that the Work is ready for final inspection- and 

acceptance and upon receipt of a Final application for payment, the Architect will promptly make 
such inspection and, when the Architect finds the .Work acceptable under the .Contract 
Documents and the Contract fully performed; the. Architect will- proniptlyYssue a final Certificate 
for Payment stating thatlo the,best of the Architect’s knowledge; information and belie F-.and on - 
the basis of the Architect’s,observations andi.nspe.ctions, the y^ork-has^been completed in..- ; . • . 

•accordance with terms and . cond.it ion^-of the. Contract .Docpipents. The' ; Architect ’s, final;- ■; •. ’ 
Certificate for Payment w.iii.cpnstituten further represent afipnthatpondit ions Listed, in -•. . 

Subparagraph 9.10.2 as precedent to the Contractor’s being entitled .-.to final payment havebeen • :* 
fulfilled. ... .. — . .• ‘ •• • <•* • •• '■ .c 

9.10.2 Neither final payment nor any. remaining- retained percentage--..shall,k^c.Grne.Tfpe.. 

until the ConLflptorsubnjits to.fih^^chitecLf l) .an affidavit that payr.Qflsy bil.ls;fbjc-materials^and.. 
equipment, a^d,():!ij^. ; ji)de^tcdne^s cpimected ,.witfi ; the; Work for. which-, the. Owner .-.or- the'; • •••• r 

Owner’s property might be responsible or encumbered.(less.ampunts..withheld by .Owner) have 
.beeii paid or otherwise .satisfied, (2) a certificate evidencing'that-insurance required by "the.- •' • ; 

Contract Documents to remain in force after final payment is currently in effect and. will not be • 
canceled or allowed, to expire until, at least 30 days’ prior written notice has been given to the / ' 
Owner, (3) a written statement that the Contractor knows of no substantia] reason that tire 
insurance will not be renewable to cover the period required by the Contract Documents, 

(4) consent of,surety, if any, to final payment and (5), if required by the : Owner, nther data 
establishing payment or satisfaction of obligations-, such as receipts; releases and waivers ofv 
liens, claims, security interests or,.encumbrances arising dutof_the Contract, to .the exteifoandin 
such form as may be designated by the Owner. If a Subcontractor refuses to furnish a release or ' 
waiver required by the Owner, the Contractor may furnish a bond satisfactory to the Owner to 
indemnify the Owner against such lien. If such lien remains unsatisfied after payments are • 
made, the Contractor shall refund to the Owner all money that the Owner may be compelled to 
pay in discharging such lien, including all costs and reasonable attorneys.’:fees. - • • • 

9.10.3 If, after Substantial. Completion of.the Work; final completion thereof is • v.' : 

materially delayed through no faultof the Contractor or by issuance of Change Orders affecting 
final completion, and. the Architect sQ.confirms, the Owner shall, upon ; appiication by the " * 
_Cpntiactor and. certi.fipation. by the Architect; and without terminating the'Gontractv-make * ' ****• • 
payment of the balance due for that portion of the- Work-fully completed and accepted. If the 
remaining balance for Work not fully completed or corrected is less than retainage stipulated in 
the Contract-Documents, and if bonds have been furnished; the written consent of surety-to' "" 
payment of the balance due- for that portion of the Work folly completed and accepted shall be A 
submitted by the Contractor to the Architect prior to certification bfisuch payMerif. 'Such '• 
payment shall be made wider terms and conditions governing final payment, except that it shall 
not constitute a waiver of claims. The making of final payment shall constitute a waiver of ' 
claims by the Owner to the extent provided -in Subparagraph 4.3.5. 

9 . 10.4 Acceptance of final payment by the Contractor, a Subcontractor or material 
supplier shall constitute a waiver of claims by that payee except those previously made in writing 


Consolidated General Conditions - Page 40 
(Rev. \ 2/8/04) 




and identified-by'thatvpayee as Unsettled at the time of final application for payment. Such 
waivers-shall be'Tn addition to the waiver described in Subparagraph 4.3.5. 

ARTICLE 10 ' 

■PROTECTION OF PERSONS AND PROPERTY 
101 - SAFETY PRECAUTIONS AND PROGRAMS * 

10 1J The Contractor shall be responsible for initiating, maintaining and supervising all 

safety precautions and-pfograms in-coniiedtion with the performance df the Contract 


■ ■ .< 

. ' V 

>. ' !r 
yt« 1 


1 o.2 SAFETY OF PERSONS AND PROPERTY ^ 

10.2.1 Thb:;Contractor.sHall tak&reasoiiable’ precautions’ forsafety ofyandsMii provideC _' 

reasonable prtit<fctioivto prevent dfittWg^injury or loss to: ••• " ” ^ ’ ' '* . V ••■;. 

. 1 t:"' employees performing the- Work andother persons who irSy E^affectdil 

thereby; 

2 ‘ 4 k,- the..--Work arid materials and equipment tef be ihcdi^Orated'thefem, Whether 
l; • jq-stpmg^.onhrmfflhesite-underoarerpusiodgoi^tni^g^'J' Y 

: '-Contractoror.the.Contractor's Subcbnmct6rs^or5u^^pWSeitdK;' •"'" r * 

. • •• . . . ..«**.<•: '> •’ ^ •• 

A/., ‘ /’* • ■■•••’.;. ".Jit! ■•‘■..•-P •’ ’ 

■ ,,, 3 other property at the site or adjacent thereto, such as trees, shrubs, lawns, 

walks, pavements, roadways, structures and utilities not designated for 
; j_ ; . . • ... removal, relocation or replacement in the course of cbnstructiortfahd. 

;4 .. .-any othenpropertynf the Owner, whether or riot Tdrmihg.'pdrt ofthe Work, 

... located -at; the, site.or adjacent thereto iri area's tdWhicH'the Goiitracfbr has - 

'. * ...''i'. 1 "' 

r. •••.•..access.. .■••'••' . 

. • • .' • ■ ■ V • • '‘ -•• 

. J • • s *•' • 

10 2 2 ’ The Contractor shall give notices and comply with applicable lawsCordinarices, 

rules, regulations and lawful orders of public -authorities bearing on safety of persons or property 
or their protection from damage, injury or loss. - —_ 

10 2 3 The Contractor shall erect and maintain, as required by existing conditions and 

performance of the Contract, reasonable safeguards for safety and protection, including posting 
danger signs and. other, warnings .against hazards, promulgating safety regulations and-notifying 
owners and users of adjacent sites and utilities. 


10 2.4 When use or storage of explosives or other hazardous materials or equipment of 

unusual methods are necessary for execution of the Work, the Contractor shall exercise utmost 
care and carry on such activities under supervision of properly qualified personnel. 
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] 0.2.5 The Contractor shall promptly remedy damage and loss lo property referred to in 

-Glauses 10.2.3.2, 10.2:1.3 and.i0 r 2.I..4.- If the damage or. loss, is due-, in whole or in .part to the.. 
Contractor’s failure to take the pr.ecautions.Tequired by this Paragraph- 30,2,-the.Contractor.shall., 
subject to-any reimbursement to which the Contractor is entitled under the property insurance 
required by the Contract Documents, bear the cost. 

10.2.6 The Contractor shall designate a responsible member of the,. Contractor’s 
organization at the site whose duty shall be the prevention of accidents. This person shall be the 
Contractor’s superintendent unless otherwise designated by the Contractor in writing to the 
Owner and Architect. 

10.2.7 The Contractor shall .not load qnpepmit-any part of the construction or site-to.be. . 
loaded so as to endanger its safety. 

10.2.8 The Contractor shall provide and maintain in good operating condition suitable 
and adequate,Jme.prote^o^j^^pment;,aiid services, and- shall .comply vrith all reasonable"-'- 
recommendations regarding fire protection made by the representatiyes.of theffre insurance -' '• 
company carrying insurance on the Work or by the local fire chief or fire marshal. The area 
within the site -limits, shall be kept orderly and clean, and all combustible rubbish shall be 
promptly removed from the site. 

10.2.9 . The Contractor.,shall at. all time protect excavations? trenches, 1 buildings and 

materials, from rain water* grqqpd-water,- backup or leakage of sewers, drains,;and other piping, 
and from water of any other origin. and ; shall rexno.ve promptly any accumulation o f .water. The 
.Contractor shall provide and operate.all pumps, piping.and-other equipment necessary..to..this \ • 
end. .. • • ' = •’ W*.* • 

. 10.2.10 The .Contractor. sba.Hremo.ve; snow^and-rice - which -might result.-indarnage or delay. 

10.2. II - During the progress of the Work and at all times prior to the date of Substantial 
Completion or occupancy of the Work by the Owner; whichever is earlier, 1 tJie Contractor shall 
provide temporary heat, ventilation, and enclosure, as required by Mass. Gen. LaWs Chapter 149, 
Section 44F(1). The permanent heating and ventilation systems may.be used for these purposes 
when available unless otherwise provided : in the Contract Documents, 1 ’ • • ! - v •-"> " 

.... ... . •/ .. .. ... • . - »•.. v- • • 

10.3 EMERGENCIES'' *. • - 5 ’ ?v ' v 

103.1 In an emergency affecting safety o f persons or. property, the’ Contract dr shall 1 act, 

at the Contractor’s.discretion; to prevent.threatened damage, injury- or Idssi -'-Ajdditidnal 
compensation or extension of. time-, claimed-by the. Contractor on account of an' emergency shall' 
be determined as provided in Paragraph 4.3.and Article 7. 

10.4 VANDALISM . ' 

30.4.3 The Contractor-shall be responsible for.protecting the work,- the Work site, ■' 

materials, and equipment stored at the site (or incorporated in the work), other property at the 
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site or other property of the Owner, against vandalism by known or unknown persons. In . 
discharging this obligation the Contractor shall utilize security personnel, measures, procedures, 
and eqtiipfrienbdr materials necessary to prevent vandalism. 

10 4 2 In the event of any damage caused by vanda lism to the property/materiak/ 

eouipment/items referenced in the preceding Article 10.4.1, and regardless of whether the 
Contractor has exercised dubcare in avoiding same, the Contractor shall be financially 
responsible thereforto whatever extent said damage is not indemnified by insurance coverage 
available to either the Contractor or Owner. The Contractor's obligation hereunto.shall include 
payment of damages td whatever extent insurance coverage is unavailable due to self insurance, 

a deductible, or a self-insured retention. ' . .. 

10 43 Any monies owed by the Contractor to the Owneroii account of damagba ' ; ‘ 

referenced in the preceding Article 10.4.2 maybe offset by the Owner against any periodic ^ 
payments made under the Contract, 


ARTICLE 11 


, *' .* \ * • 


... • < 

•Tju'VV'TV''- 


11.1 




INSURANCE AND BONDS 

CONTRACTOR’S LIABILITY INSURANCE ' 

The Contractor shall- purchase from and maintain in a company or companies ^ 

• i jrn fVip- niricfiirfinn in which the Protect is located and to,which 


V " 1 &v-'r. ■ v 


set 

fa* -u Contract and fofwhich the.Contractor-may oe icpuyu.au^, •>- 

Contractor or by a:Subcontractor or by anyone dfrectly or indirectly employed-by any of or ; ^ s 

by anyone for whose acts any of them may be- liable: • * j. . ’’ 

1 claims 1 under workers* or workmen’s' compensation, disability benefit^' ^ ‘ 
other similar employee benefit acts which are applicable-trfthe 
performed;. • .... .. ..... 

,2 claims for damages becauseof bodily injury, occupational sickness or ,- 

disease, or death of the Contractor’s employees; 


claims for damages because of bodily injury, sickness or disease, or death 
of any person other than the Contractor’s employees; 

claims for damages insured by usual personal injury liability coverage ' 
which are sustained (1) by a person as a result of an offense directly or ■ 
indirectly related to employment of such person by the Contractopor (2) 
by another person; 
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.5 claims for damages, other than to the. Work itself, because of injury to or 
• - • ■ ■■ destruction of tangible property, including loss of use resulting therefrom;- 

.6 claims for damages because of bodily injury, death of a person or-property 
damage arising out of ownership, maintenance or use of a motor vehicle'; 
and 

.7 claims involving contractual liability insurance applicable to the .• • • . 

. . Contractor’s obligations unde/ Paragraph 3.: 1 8 . . 

11.1.2 insurance required by Subparagraph .ILL 1 shall inejude alhn^ajor divisions^ } 

of coverage, and Shall be on a comprehensive general basis includingp’remises and, Operations 
(including.X-C-U), Owner’s and Contractor’s Protective, Products and Completed Operations, 
and Owned, Nonawned, and.Hi^ed Motor Vehicles..,-Such insurance shall be, written for not.-less 
than any limits of liability required by law. or those set forth in the Contract' Documents-,- •• • .-.n * 
whichever is greater. . ■ 

All insurance shall be written on an occurrence basis, unless the Owner approves in writing 
coverage on a clairns-madc basis. Coverages, whether written on an occurrence or claims-made 
basis, shall be maintained without interruption from date of commencement of the Work until 
date of final payment and termination of any.coverage required to be maintained after final 
payment. The Owner shall be added as an Additional Insured on all policies, which shall# . 
constitute primary insurance for the Owner in relation to any similar or concurrent insurance 
independently maintained by the Owner. 

11.1.3 , • ^^fipatps.pf^insurancc acceptable .to the. Owner, shall be. filed with the Owner ’ 

prior.to.commericcment of. the Work. ^Xheser.Certificates and: thermsurancerpolicies xequired by • 
this-Paragfaph .li^JIv^halljCpntam a ; pro.yisiqn that. coverages, affbrdecLunde/ thevpolicies wilPnot; 
be canceled o.ralie.wed^to expire unfil.qtJe^st 30. days^-prior written notice has beeri-given'to'the t • 
Owner. These certificates shall set forth evidence of all coverage required by 11:1 ; 1 arid 11.1 :2 
The form df certificate shall be AIA Document G705. The Contractor shall furnish to the Owner 
copies of any e^dppe^nents that are subsequently issued, amending limits of coverage. If any of 
the foregoing insurance coverages are required to remain in force after final paymentand are 
reasonably available, an additional certificate evidencing continuation of such .coverage shall be 
submitted with the final application for payment as required by Subparagraph 9.10.2. 

11.1.4 _ In addition to Statutory Workers*.Compensation Coverage,- the Contractor shall 
provide Employers Liability Coverage at the following limits of liability: 

Each accident - $500,000; 

Disease.?-, policy limit $500,000; 

Disease t each employee $500,000. 
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HIS -The liability, insurance coverage purchased-' by-ihe'Contraqtpr in order to comply 

with Section Vf. 1.1 (-1-.7) above shall contain the following limits of liability: 

'feOpO,000-'.generalaggregate; 

'”$3,000,000- products/completed operations aggregate; 


$ 1,000,000;- personal injury apd advertising; 

$'i ,000,000 - each occurrence; r . • 

: ! $i; 660,000 - ' puto liability including hired arid npn-owned; 

: $2,000,000- ■'umbSik' 


OWNER’S LIABILITY INSURANCE, . .... . 

• . .•. . w „. .. . . . .• ! ;■ ... • X • 

The barter shall-fe'rbspohsibl^fur'purchasing and maintaining the Owner’s usual 
liability insurance. Optionally, the Owner may purchase and maintain other insurance for self- 
protection against claims which may arise from. opera|io^.)nider.Jte ..Qpnt^^.^he Qont^agtop 
, „ -i Vand wdnhfmfimp this national Owner’s.liability insurance 


11.2 

11 . 2.1 


113 < PROPERT^'li^t|R^bERISKPOLI'cV’. ..n'-.'. • 

-;v' 1 

j 1 3 ... • Unless otherwise provided, the.Owner shall purchase and maintam,..in a .coippany 

or ciimpame's lavMif ., : 

locaMipri#f^P^^ ■■ 

mod^tbte bam - 

.SSgasMr .«*•, 

otiicrwi^lgfbed in wntirfbfM^ arfc beneficiaries of such msuraii.ee, 

until final payment has been made as provided in Paragraph 9.10 or until no person or entity 
other than the-'Owner h*s an insurable;interest bribe..property t0 
be covered;-Whichever is earlieL' This’idsurante'ihMn e aiitCrests. Qwner > ..tHe'. . . 

Contractor; Subcofihactors arid ^ub-Subcontractors’ rfi the Work. . ... 


113 11 ' Property insurance shall be on an all-risk policy form and shall insure against the 

perils of fire and extended coverage and physical loss or damage including, without duplication 
of coverage, theft, vandalism'maiicioiis niischief, collapse, falsework, tcmpo^&^gs and 
debris removal ihOTdiiig dernblifidn occasioned by-enforcement of any applicable'le|al • 
requirements, ah'd 'shall cover reasonable compensation for Architect’s services and e^pepses . • 
required as a result of such insured loss." Coverage for other perils shall not be require| unless 
otherwise provided in the Contract-Documents. The form of policy for this coverage shall 
provide for coverage in the Event'of a loss up to the contemplated value of the property following 
completion of all Work required under the Contract. 
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1L3.1.2 If the Owner does not intend to purchase such property insurance-required by the 

Contract and with all of the. coverages, in the amount described above, the Owner shall so inform 
the Contractor iii writing prior to commencement of the Work'. The Contractor may then effect 
insurance which will protect the interests of (he Contractbf.'Subcohtractbfs-'and Sub¬ 
subcontractors in the Work, and by appropriate Change Order the cost thereof-sball be charged to 
the Owner. If the Contractor is damaged by the failure or neglect of the'Owner to piifcThase'or 
maintain insurance as described above, without so notifying the Contractor, then the Oy/ner shall 
bear all reasonable costs properly attributable thereto. 

13.3.1.3 The property insurance maintained hereunder by the OWnUr has a deductible of 
$100,000 applicable to each/any claim, thereunder. In the eventof.any property damage..arising 
from any occurrence prior to the Architect’s issuance of a final Certificate for payment under 
Section 9.10.1, including but not limited to property damage arising .front vandalism opcasua.lty 
of any kind, the Contractor shall be responsible 'fob tlifr cost of said property damage:"' (a) tofhe 
extent pot indemnified by the Owner’s insurance policy because of said deductible;or(b) to the 
extent not indemnified by the Owner’s insurance policy for any other Reason. 

11.3.1.4 Property insurance for portions of the Worlc stored off slie arid in transit sha 11 be 

procured and the cost borne by the Contractor, unless otherwise provided in the Contract 
Documents. . . 


11.3.2 Boiler and Machinery Insurance. The Owner sjiail purchase and maintaip fooler, 

and machinery insurance required by the'Contract Documents or by, jaw, wjuch..shaij[ spe.ciffc.ally! 
cover such insured objects during installation and until final'acceptance by the Owner; this 
insurance shall include interests of the Owner, Contractor,.Subcontrartors. and. Sub- •. ... . . ; .,, 
•subcontractors in the Work, and the Owner mid Contractor shall be named'insureds. 


13.3.3 . Loss of Use.' Insiirance. ,.The Owner,-at .the Owner’s, option, mray.pwphase .and .. ■. „. 

maintain.such insurance ^will insure the Owner .against loss' druse p.fthp.Owner’s, probity, due, 
to fire or other hazards,' h'owbver caused.'' The Owner waives all rights of acrippragaipst the..., •. . 
Contractor for lokk bf usd of this; Owner’s property, including copsequpntial los?e& due to fire.or.,. 
other hazards however caused, to the extent covered and paid by insurance under thj§ . 
Subparagraph 13.3.3. . 

... . . .•■..••••:••. . .. J-.:- • •: ; •• ' • '' 

31.3.4 If the Contractor, rhquests.in writing that insura nce for risks othep .than .those,■. > - v 

described herein or for'other special hazards be included' in the. property, insurance policy, tfre 
Owner shall,-if possible, include such insurance, and the cost thereofshall be borne by the 
Contractor. . ... . . • . .. ■•• 

13 . 3.5 If during the Project construction period-the .Owner insures properties, real or ,, 
personal or both, adjoining or adjacent to. the site by property msurapee under policies separate 
from those insuring the Project, or if after'final payment property insurancejs. to be provided, on 
the completed Project through a policy or policies other than those insuring the.Project during -. 
the construction period, the Owner shall waive all rights in accordance.with the terms of. ..... . 
Subparagraph 11.3.7 for damages caused by fire or other penis covered by this separate property 
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insurance. AH separate policies shall provide this waiver of subrogation by endorsement or 
otherwise. 

11 3 5 Before an exposure to loss may occur, the Owner shall file with the Contractor a 

copy of each policy that includes insurance coverages required by this Paraph 1 i ; 3: Each 
policy shall contain all generally applicable conditions, definitions, exclusions..and endorsements 
related to this'Pfdjbct. Ehch'policy shall' contain k provision that the policy will not be creeled ... 
or allowed to' eitptre mill H' least'3O' days’ prior written notice has been given to. the Contractor:. , ... 


113.7 Waivers of Subrogation. INTENTIONALLY OMITTED. 

113 8 ' ^A-ibsFntsur^d udder Owner’s probity msin-ahce'sM^^ P-^ner . 

and made p^lftlicSwr'ah : itS % bdhalf ihr^-bbbalf of % e 'inspfeds, as theh- Berests' im# ' 
_*4 clause and of Subparagraph, 13.3.10. 


11.3.9 If requbed in writing by a party in interest, the OwnersjialLnppn. accurrpnce. of 

an insured loss, give .bond for proper performance of the Owner’s duties all Subject to the 

• ’ ..... r_ ■_ :c _i:_, Thf mst nfre 


11 3'"TO ' The Owner shall have power fottfjurt and ‘settle’ a loss with msiirers'ujiless one'of" 
the btft'ies’in interest shall object in writing within, five days after occurrence of loss to the . 
Owner’s exercise ofth&pdwfer; If.sfich objectibn btfiriade, arbitrators'shall t&uhosenas.. 
provided in PafagfkpH 4 ^Th&(Marshall; BUce set^eiit.^_ms^er$ in 

accordance with If distrihiitibn rifinsufahee proceeds by 

arbitration is requ neb,'the afbitratdrs%ilf direct siich distribution. ....... 

11.4 •” PERFORMANCE BOND AND PAYMENT BOND ' ' 

11.4.1- The-Contractor shall'furbish bonds covering faithful performance of the Contract 

and payment ofobligations arising thereunder as stipulated in bidding requirements qr 
specifically required in the Contract Document's- on the date of execution of the Contract. Said 
bonds shall satisfy the applicable statutory requirements of the place in which the Work is' to be 


performed. 

11 .4.2 Upon the request of any person dr entity appearing to be a potential beneficiary o f 

bonds covering payment ofobligations arising under the Contract, the Contractor shall promptly 
furnish a copy of the bonds or shall permit a copy to be made. 
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ARTICLE 12 


12.1 


UNCOVERING AND CORRECTION OF WORK. 
UNCOVERING OF WORK 


12 U if a portion o'f'lEe'V/.orlc is covered, confriry to the Archite.ct’s^uest o^tp. •. 

requirements specifically eXprcsstd .mthe Contract Documqnts, 'it mqst, If -in Sj^by. 

the Architect, Be .tirtcbyereii for t he Amlntect^ oUseryatjon and be replaced .at ,'the Cqptractqi^ . 
expense withotft: change in' the Contract Tiifte. 

. .. • •. ‘A'-i: C ••'Vs . V'j. . ;• ; '*• 

12 1 2 If a portion ofthe Work has been covered in accordance with the requirements 

specifically expressed in;the contract documents,whigh^he.^hit^liSs not.^f|c^ly . 
requested to 

... *i-i...UcAiAKWnrk is tn ar.hnrdahce with the..Contract..... 


32.2 


CORRECTION OF. WORK 


; Substantial 

'.'shall-bear .costs-, ofcorrecting such rejected wor^jc^mclu4jng^additiona^testing^£m$insip^tions.ail'd 
.t. compensation.for thc.Architecf s services/and expenses .made, necessary thereby and .any cost, . 
•loss,-or damages to theO wnepresulting^ &om. sucKfailurepr, defect..... ...... -I; ••. -a • : - ' 

• *. . . ’• i • *. ,U i‘ ' *• •* 

12.2.2 If, within one year, after the date of Substantial Completion of the,.\Vork or •••■..•.• 

designated portion thereof, or after the ’date for. cqjpmenceinent of warranties established, linger. 
•Subparagraph 9-9.1, or Gqjntmct;! 

• Documents, any of the Work is foiind to’ be not .in .accordance with the requirements of the. . •. ■ - 
Contract Documents, the Contractor shall correct it promptly after receipt of written notice from 
the Owner to do so unless the Owner has previously given the Gpntraptqr^a written acceptance of 
such condition- This period of one year shall be extended with respect to portions of Work first""' 
performed after Substantial Completion.by the.period of tiraf bet.ween Substantia.! Completion 
and the actual pefforrhance of^^orL .This obligation under this Spbparagraph. 32*2:2 .shall « r . 
survive acceptance, of the'Work und.er the .Contract and termination of the Contract. The Owner 
shall give such notice promptly..after discovery of,the condition. •. •_ ■ ' - .• • 

12.2.3 The Contractor shall remove from the site portions of the Work which are not in 
accordance with the requirements of the Contract.Documents and-are neither corrected by the 

Contractor nor accepted by the Owner. 
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12-2 4 If the Contractor fails to correct nonconforming .Work within a.reasopable time; • 

the Owner may confect it in accordance with paragraph 2.4, If the Contractor does not proceed 
with correction'iif sttch rionchiiJ^'n^g Work s$Jun a reasonable time fixed by written.potic? ,v. 
from the Architect, the Owner’may remove it and store the saly.able materials .or equipment .atthe 
Contractor’s’^peh'^e? 5 If the Contractor does nptpay crisis of.such removal, and storage within . 
ten days after witfeh hoht^ tKe OWer niay upon,ten a^itpnal days’ written notice sell such .... 
materials and equiphieht' at’'auction or atprivatejale .and shall account for the proceeds thereof,, 
after deducting hosts arid'dart^ges tliat should haVe beehbp.ihe. by the.Cpntractpr, including, 
compensation'for e%ns;es ipade fiecessary thereby. If such . 

proceeds of safe'Tlo not cover costs. ivhicli'the^Contractor should have bprne, the. Contract Surq 
shaft be rediib’eH by the d&mer^ If payifieiits then or thereafter due'the Contractor are not 
sufficient to cover such amount, the Contractor shall pay the difference to the Owner. 


■:-y~ 

<'k-' 


12 2 5 ■ ; The' Ccfofr&tbf shaft bed'r the cost of dpirectirig destroyed or damaged 

consmiction^wlMh^^adt 'of the Owner or separate contractors ; .. 

caused by the Contractor’s correction or removal of Work which is hot in accordance with the 
requiremerits'df die Contract Documents. 

12.2.6 

of limitation wun.iespcuLiuutJiCi. 7, 'T7TA Ay-v ' 

Contract Docum£)&*:EsS&H^ 

12 2.2 *°' ^rrecfihe Wop^ and.has.no. .... 

relationship'to the time within which the obligation to comply with the Contract Documents may 
be sought td-be enforced, nor to Uie time within which proceedings may be commenced to, 
establish.the Contractor’s liability with respect to the Contractor’s obligations other than 
specifically to' correct the Work. . 



12.3 


ACCEPTANCE OF NONCONFORKflNG WORK 


S 2.3.1 If the Owner prefers to accept Work which is not in accordance with the 

requirements’’ of thb'Contract Dbtiirnehfs; the Owner .may; do so instead of requiring its removal 
and correction, ^’Which case’ thVCbhtract SUm Will be reduced as appropriate and equitable. 
Such adjustment shalhbe effected whether or not-final payment has-been made. 

ARTICLE 13 


MISCELLANEOUS PROVISIONS 
13.1 GOVERNING LAW 


13 1.1 The Contract’shall be governed by the law of the place’where the Project is 

located. 
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13.2 


SUCCESSORS AND ASSIGNS 



13.2.1 

successors, assigns and legal representatives to ine otner.party Hereto ana to..partners,.successors, 
assigns and legal representatives of such other party in' respect to covenants, agreements and’ 
obligations contained in the Contract Documents. Except as hereinafter pfpyided,- neither party, 
to the Contract'shall assigiri the Contract or sublet it as a whole withpiitthe ^litten Consent.of the 
other, nor shall the Contractor assign any moneys due or to Become due to Him hereunder, 
without the previous written consent of tjhe 0‘wrfer. The Ovraer.may ^|nj^\^pnbract f ^ any,... 
institutional lender providing conduction or perrdaneht fuianctog ibr th'ej^ni)]ept;.pr ip any, A' .,’. j 
person acquiring the Owner’s-interest’ihThe'Pfojecii ahS thE'Corim'actqr agfees to. execute-a’ll. A 
consents, certificates, and otner documents"required;.by such lender prpther.perspn-.m.conhec.ti.Q.n 
with such assignment. .. -j .. ." . . . ’ .. 


13.2.2 If the Owner conveys its interest in the. Project .to a tfiird. party, _an^righ£s .^ich 

the Owner may have against the Contractor'arising’ from tfiis’.A^eejnbrit spll^fp^§ca!j^ i>v • -• 
transfer to ! siich third party. ’ ' " ’ ... ’ .. 

13.3 WRITTEN NOTICE 


13.3.1 Written notice shall be deemed to Have been duly served, if delivered in. person to 

the individual or a member of the firm or entity or to an o|ficer 5 pf the cpjq>pration^^fp^wh^h^ih:- - 
was intended, or if delivered at or sent by registered or .certified, mail, to tjje, last business address, 
known to the party giving notice. ..... ^ 


13.4 RIGHTS AND REMEDIES 


:rt 


:• • .7. 


13.4.1 Duties and.obligations imposed by. the Contract Documents and rights and 

remedies available-thereunder shall be in add.itipn to and not .a limitation of duties; obligations,- 
rights and remedies otherwise imposed or available by law. 


13.4.2 No action or failure to act by the Dwner, :i Arcj]itect. or .Co^ac|pr:sh 3 .Il-.§ 9 ti$titu.te- a 

waiver of a right or duty afforded them under the ; Contiact; nor shall such action or feilurP-.t.o act:..-, 
constitute approval of or acquiescence in a breach thereunder except as ; may be specifically.,, 
agreed in writing. 


13.5 TESTS AND INSPECTIONS 

13.5.1 -Tests, inspections and approvals of portions of the Work required by the Contract 

Documents or by laws, ordinances, rules, regulations or orders of public author jties- having ", ' 
jurisdiction shall be made at an appropriate time. Unless otherwise provided, the Contractor 
shall make arrangements for such tests, inspections and approvals with an independent testing 
laboratory or entity acceptable to the Owner, or with the appropriate public authority and shall 
bear all related costs of tests, inspections and approvals. The Contractor shall give the Architect 
timely notice of when and where tests and inspections are to be made so the Architect may 
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observe such procedures. The Owner shall .bear costs of tests, inspections, or. approva Is which do 
not become requirements until after bids are received or negotiations concluded. 

13 5 2 i f the Architect, Owner or public authorities having jurisdiction determine that 

portions of the Work require additional testing, inspection or approval not included under 
Subparagraph 13.5.1, the Architect will, upon written authorization from the Owner, instruct .the 

Contractor to ariaftgamdnts fqr.' shch additional testing, Inspection or app^pyal by .an enhty 

acceptable tb’the Q^eK-®tHci 'C(fntractqr shill-give. timely, notfcfc to the Architect pfwhenaiid 
where tests M Architect may observe such;procedures. The . 

Owner shall bear such costs except as provided in Subparagraph 13.5.3. 




13 5-3 If such procedures fbf-t&sfihg','infection or approval under Suhparag^phs 13.5.1 

and 13 5 2 reveal failure of the portions of the Work to comply withreqnifefflhnts established by 
the Contract lApuirients, the Contractor shall bear all costs made ncce^y by suph failure 
including. rdp^tSdV^c - ®^ana corhperisatiori for the Architect s Sendees and 

expenses. 

13 5 4 Tife'dBiitfactbf^ 

permit and an^fiSt|f#|g< 

y . x--tos^ywSSt•^^Tric^fi^a^eleV'afdfsV escalators-• boilers, aireqinpressprs, etc.. 



which .may be x^irMy. Wtd^ehyotA,... - - - u -. . , + 

Receipt of such permits or certificates by the Architect shall be a cbndition precedent to 

Substantial Completion of the Work. . . 

• • • ‘ . . • 
Tests' or- inspections td'Mucted pursuant to the Contract Dociurtenfs 5 s$iH be* 

it-WiV* a eftv?stbiphdf*! 3v in the- Work. 


13,5.5 
pro 

13.6"' 


to avoid. i^easofiable- dHa^ in the Work. 
LMTATION OF'LIABILITY 


13.6.1 


The Owner shall be liable only to the extent of its interest in the Project';^ i& : ' 
officer director, partner, agent or employee of the Owner (or any partner of a partner or any, 
agent or employee of a partner) shall ever be personally or individually liable with respect to this 
Contract or the Work. Each Subcontract shall include the foregoing limitation, which shall be . 
effective if the Owner ever' succeeds- to the 'Contractor’s fights arid obligations under a 

Subcontract. • • 


13 7 ' The Contractor shall comply with any decisions of the Ajlmgtoh'Redeveloprrient 

Board applicable to the Project, and with any other-Laws, By-Laws, Rules, and Regulations or 
Ordinances within the Town of Arlington. 
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ARTICLE 14 


TERMINATION OR SUSPENSION 
OF THE CONTRACT * 


14.1 TjERivitNAfioN BY THE CONTRACTOR .. . * , .. 

14.1.1 ! 'The'C6iitr^cior may tcrimnate the Contract iTthe WprRis stppjggd.fpr a.K&jg/J ?/- 

30 days lhroii|fiJhri act br'fault oT.th'e'Contractor 6ra Suj£o^ -. 

agents or empjq pfe or Ainf pih^r peHb'rnimg portions'oFlfc Wpjk under.^pjr|ct with 

t he Contractor jT6r aW^'of the folio whig, rea sons• 


- I. issuance, of an order of a court or other public authority having ,. 

'*?■ ‘ ■•.it-xz&r's&i' 1 ' "• • ‘ ‘ " *’ •'" ->•'.•••••- 

jutisd.ictipnj or . ........ . w* . 

.2 '' .aij acTof goye|rutient; such. as depiarafipn otnatipnai ; emerg,ency, rrtaJctng i; . 

material unavailable. 


14. L2 ..If one of the. above reasons exists, the Contractpr.rnay, upoip.eve.n additional 

days’ written.nltiglltB^thc pwnprapB. Jiphitecyteiminate.die Contract and fpcqvet; .frpm.the. 
Owner payirieht fef;^pr£^ecu|ed. audfor proven loss witRrespppi-to materials, equipment,' 
tools, and cohstruction equipment and machinery, including .reasonable .overhead, profit and. . 
damages. .••• ■ • '• • ••• 

14 . L3 If the Work is stopped for a period of 60 days through no act or fault of the 

, Contractor or^a.^phcontractpi: or then-agents or employees or. any other;perspjns performing 
portions -of the Wor£ under contract withihe .Contractor because..the ; O.vynerhas.pCTsistently ■ 
failed to. fulfill the Owner’s obligations under the Contract Documents-with respect to. matters 
important to the progress of the Work, the Contractor may, upon seven additional, days’written 
notice to the Owner and the Architect, terminate the Contract and recover from the Owner as 
provided in Subparagraph, )4.1.A •• 

14.2 ,'f ERfol^A.TIQS, BY. THE OWNER. . •• , 

14.2.1 If the Contractor is adjudged a bankrupt, or if the Contractpi; makes -^.general . 

assignment for the benefit of the Contractor’s creditors, or if a receiver is appointed on account 
of the Contractor’s insolvency, or if the Contractor persistently or repeatedly refriseSor fails,' 
except in cases.for which extension, of time is provided, to supply enough properly-skilled - 
workmen orproper materials, or if the Contractor fails to make prompt. payjq>ent..to .' 
Subcontractors for materials or labor, or persistently disregards laws, ordinances, rules, 
regulations or orders of any public authority having jurisdiction, or otherwise is guilty of a 
significant violation of any provision of the Contract, including the failure to perform the Work 
in Accordance With the Contract, then the Contractor shall be in default, and the Owner may, 
without prejudice to any other right or remedy, and upon seven days’ written notice to the 
Contractor, take possession of all materials, tools, appliances, equipment, construction 
equipment and machinery and vehicles, offices and other facilities on the Project site, and all 
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materials intended for the Work, wherever stored, and may terminate the employment of the 
Contractor, accept assignment of any or all Subcontracts pursuant to Paragraph 5.4, and finish 
the Work by whatever method the Owner may deem expedient. The Owner shall be entitled to 
collect from the Contractor all direct, indirect, liquidated, and consequential damages suffered by 
the-Owner on account of the Contractor’s default, including without limitation additional 
services and expenses of the Architect made necessary thereby. The Owner shall be entitled to 
hold all amounts due the Contractor at the date of termination until all of the Owner’s damages 
have been established, and to apply such amounts to such damages. 

14 2 2 When the Owner terminates the Contract for one of the reasons stated in 

Subparagraph 14.2.1, the Contractor shall not be entitled to receive further payment until the 
Work is finished. Any payment to the Contractor in quantum meruit shall be capped at the 
amount due under this Contract, including any adjustments, regardless of whether said 
' termination by the Owner is deemed rightful or wrongful. 

14 2 3 If the unpaid balance of the Contract Sum exceeds costs of finishing the Work, 

including compensation for the Architect’s services and expenses made necessary thereby, such 
excess shall be paid to the Contractor. If such costs exceed the unpaid balance, the Contractor 
shall pay the difference to the Owner. The amount to be paid to the Contractor or Owner, as the 
case may be, shall be certified by the Architect, upon application, and this obligation for payment 
shall survive termination of the Contract. 


215453*1 • 



i 
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ARTICLE 1 
U 

l.-H 


U2 


SUPPLEMENTAL STATUTORY CONDITIONS 


- WAGES AND EMPLOYMENT PRACTICES 

Preference To Veierans and Citizens In public Work; Rate of Wages. (Statutory 
reference:' Mass. Gen-. Laws Chapter 149, Section 26) This Paragraph applies io 
every contract or subcontract for the construction of public works by the 
Commonwealth or by a county, town or district, or by persons contracting or. 
subcontracting for such works. . , • , . 

'In 1 the employment of mechanics‘and apprentices, teamstere,. chauffeu'rsand 
lateM;preference sh4|l ’first begiven to citizens 

have'been, residents of the' Cornmoriwealth fop at least, s& nronths .. 

• co^meiiLefneht ofthefe'dmpfeynienL- who are v^ra^as^ef^eti;in.Sjas^,Gen. 

tA' *Vt rVv t’ot'i t&S&AlYtkL^Hf rpfefpi: ; : WnVi secohHlv. tnVditizeSs of the ConEiio^w.ealth 



m 


the ooiistruphon'of public wprks/or personspopiracmg ... 

s^|i 'Goriest''sfiairgi^ -^jrbfereiic e 
sucHxburity,' fowl' or ‘district. 


■ r/< •’.:••••■ 



■'l$Wi&edi furihef/tHAt where the' same public ^bflc is‘tpjDe'coffs^uct^d. m iwo or' 
ffiofe ttffrns, the wages paid to laborers shall riot he iess than mos^JpaiaTo ■ .. 
iabbiers' in the municipal seri/ice 6 f‘the. tdwk.paymg the.&|h^ 
further, that if, hi dhy of the toWris tfe wodesare' to .a wage 

rate'-br Wage rates have btfeii ustablished m Certaiii trades arid ofcdtpatipnsTy 
collective agreements- Or understandings in the private constni’edo4'industry 
between organized labor and employers, 1 the rate or rates to be 'paid on-said works 
shall not be less than the rite's so established; provided, further, that ip towns 
where no such rate or rates have been so established, the'wages paid to mechanics 
and apprentices,-teamster's, chauffeurs and laborers on public works,' shall not'be 
less than the wages paid to the employees in the same trades arid occupations by 
private employers'engaged in the construction industry. This section shall also 
apply to; regular employee's of the Commonwealth or of a county, town or district, 
when such employees are employed in the construction, addition to or alteration 
of public buildings for which special appropriations of more than one thousand 
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dollars are provided. Payments by employers to health and welfare plans, pension 
plans and supplementary unemployment benefit plans under collective bargaining 
agreements or understandings- between organized labor and employers shall be 
included for the purpose of establishing minimum wage rates as herein provided. 

List of Jobs; Classifications; Determination of Rate of Wages; Schedule. 
(Statutory reference; Mass. Gen. Laws Chapter 149, Section 27) This Paragraph 
applies to evefy'contract or subcontract for the construction of public works by 
the Commonwealth, or by a county, town or district. 

The Coriimissbnef of Labor and Industries shall prepare, fprthe pse pf sucjh ^ 
public officials or public bodies whose duty it shall be to cause public works to .be 
constructed,.!! list of the several jobs usually performed on various types .oLpublic 
worRsmpdn which mechanics and apprentices, •tpamsters, chauffers ari^Jab^i'ers 
axe craployed. TheCbriimissionbr shall classify skid jobs. agd'hc' ira.y;r : eyi'se. such 
classification ffbnx firrie to time, as he may deem ad^sage. Prjor.to a^aMin^ a 
c^iitrdfct .’ipr'fhe cdhsfrticfibxx of public'works, said public olfibia-j oir. Jubiic.^d.y 
shail submit to the’Commik'sioner a list of the jobs upon which mechanics and.. 
'apprentices, teamstersj chauffeurs and laborcnfare to be employed, and sh<dl.., 
reqiiest thd .Commissioner to determine'the rafepf wagqs to .be paid, on .each jqj). 
Said rates', shall apply to allpersons engaged in transporting gravel or fill to the 
site of said public works or removing gravel or fill from speh site, regardless, of 
whether such persons are employed by a contractor or subcontractor or.are .... 
indepeiideht contractots or owner-operators. The Commissioner, subject..to the 
provisions of Paragraph 1.1 of these Supplementary Statutory' pondifipn^ shall, 
proceed forthwith to determine the same; and shall furnish said official-or public 
body with a schedule of such rate pr rates of wages, as. soon as,., said determination 
.shall have been made. In;adveiti.sing.pr calling.for bids.for. said works,-the. . 

'awHrdhig.q'jfficial.or public bodyshalf incorporate said schedule, in the .. 
advotisemept or call'for bids by an appropriate reference, thereto, and shall . 
furnish a copy, of said schedule without cost, to any person requesting the same. 
Said schedille made a parf of the contract fpr said, works.and shall 

continue to the: minimum rate or rates of wages. for ; said employees during-.the 
ofthb contract. Any person engaged in the construction of sgid works, shall. caus.e 
a legible eppy of said schedule tp.be kept posted in,a conspicuous place.at the v $ife 
of sard works' during the life.pf the contract. The aforesaid rafes of wages in.-the^ 
schedule'bf wage rates shall include payment by employers to health and welfare 
plans, pension plans, aiid.supplementary unemployment -benefitplans ; and such., 
payments shall be considered as payments to.persons under this section . - 
performing work as herein provided.. Any employer engaged, in the constnuctiqn 
of such works who does not make payments to a health and welfare plan, a ... , . 
pension plan and a supplementary unemployment benefit plan, where such- - .... • 
payments are included in said rates of wages, shall pay the amount of said- 
payments directly to each employee engaged, in said construction. Note:- The . ... 
awarding authority does not guarantee the accuracy -of any schedule of wage rates 
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" furnished to the Contractor hereunder, and the Contractor shall be responsible for 
ascertaining the prevailing wages in the area where the work will be performed. 

13 '''Employment'Records- To Be'Kept By Contractor, Subcontractor; Statement of 

Compliance.' (Statutory reference; Mass.' Gen. Laws Chapter 149, Section 27B) 
This Paragraph applies to every contract or subcontract for the construction of 
public works by the Commonwealth, or by a county, town or district. 




Every Contractor, Subcontractor-Or public body engaged‘in said public works to 
wHichTaragraph 1.2 of thdse Supplementary'Statutory Conditions applies shall 
keep aTriie arid accurate redord of alif'mecliarLics and apprenfices, tearasters, 
cbatifferari arid laborers employed therein; showing'fire name, address' and 
' be : c'u|iatibrml classification, df each Suthempipyee o'ri.said works^arid the hours 
woriked ; 'byi and the Wagfep.paid 't'Q, ehfch'such ehtployee, and- Shall furnish to'the 
I^bwr' , ^d''Ii«fristi : i'es^ rippri'nis’requesC sfcppy of .said record, . 
'‘:' : \|i^!gd;^y : the'employer or his : authbrizeci''ag’eiit finder the penalties of perjrriy. 
Such records shall be open to inspection by any authorized representative of the 
of Labbi 2nd Industrie's at' driy feasrinaBIe time, and as often as may 

. •• - . 'i' • 


.. _ 

Each such Contiactori''Subco'ntracfo'r or public' body shall preserve its payroll 
records for a period of three years from the date-of completion of the contract. 

wjS' V : 3 f .-U 

•'C '^pbiSricK Coritfactor/ Subcontractor or public body shall furriishto the 

Coimriissioner of Labor and Industries within fifteen days after completion of its 
portion of the work a statement, executed by the Contractor, Subcontractor, or 
puhXiri;bQ'cliy or by ! any'authorized’6'fficefo'r : eriiplbyee of the Contractor, 
Su^phtractbr or public body who’SupervisestHepayment of wages' in the 
following form: 


STATEMENT,QfrCpMPLIANCE 
I,_ 


2004 


(Nam'e'.'d'f si^atbry party) (Title) . . do hereby state: 

i'’ *f V';» -3)‘X • 

.That I_pay' br supervise the payment of the persons employed by (Contractor, Subcontractor or 

public bo’dy)_on the_and that all mechanics (building or project) 

and apprentices,'teamsters, chauffeurs and laborers employed on said project have been paid in 
accordant with’W/ages determined under the provisions of sections twenty-six and twenty-seven 
of chapter one hundred arid forty-nine of the General Laws. 


Signature 


Title 
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The above mentioned copies of payroll records and statements of compliance 
'shall be available for inspection by any interested party filing a written.request to 
the Commissioner for such inspection. ' ’ • ^ 

Wages Paid to Operators of Trucks and Other Equipment (StatutoryTefgrence: 
Mask Geri.La Ws'Chapter 149, Section 27F) This-Paragraph,applies to every 
contract for the' construction of. public works b.ythe Commonwealth, ox by a- 
county, city, to,wn or district. . . • 

Prescribed rates of wages, as deterrnined by,th^ Commissioner.pf .L^bpp,and, : 
eihrolpS'e^ on tire “Project. ^ 

Comrhissione? by tb& awarding ajitlio^ty. and §haH})?.._ 
Corhmissiibner in" asbhed^qma^ of . 

• W’a&slo-i>dpaid For.eacfijpt''SaM rate.?of^agea sh^l.mcludg,payments.toy- 

SrimSyBeS : & amount of stick paymepts. shall b& paid directly- tosai.4: operators. 

r ' - •*“ ". 7/' " . .. ... . .. •; i 

Reserve Police dfficers'CS'fatutory refcrence': Mass. Geq. Laws. Chapter-449,:;- 
Section 27B) This Paragraph 1.5 applies to every contract for the cppstructipn, 
alteration, maintenance, repair or demolition of, or addition to, any public works 
for the Commonwealth or any political subdivision thereof. . . • 

... ,• ..... .... • • i ysv 

The Contractor shall pay to any reserve police officer employed by him in any ^ 
city or town the prevailing.rate pf wage,paid to regular..police,officers,m siip^city 
ortown. • • . • • - . _ 

Ei^ht-Hourpay, etc. This.Paragraph.!..6 applies only..to-contracts which nre-^ 

■ subject to the provisions of Mass. ,Gen. Larys.Chapter 149, Sections:30 arid:34^ 

No laborer, worker, mechanic; foreman or inspector working within this . 

Commonwealth in the employ of the Contractor, Subcontractor or other person 

doing or contracting to do the whole or part of the work contemplated by the 

contract, shall be required or permitted to work more than eight 

day or more thaii forty-eight hours mi&y one week, or-more than six days m apy ^ 

one week, except in cases.of emergency..' ■ ’ ‘ r 

. '• •• - . . 

Lodging, etc. (Statutory reference: Mass. Gen. Laws Chapter 149; Section^') ■**•*-' 
This Paragraphappiies to'pvery contract with.the-Commonwealth, a county>cjf--^ 
or town, or with a department, board, commission, or officer acting therefofy-ffof'.- 
the doing of public work. 

Every employee under this contract shall lodge, board and trade where and with 
whom he elects, and neither the Contractor nor his agents or employees shall, 
either directly or indirectly, require as a condition of the employment of any 


Tv-?. ’. • 

> .T,>> S TV: 
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person that the employee .shall lodge, board or trade at a particular place or with a 
particular person. 


1,8 

Access to Contractor’s Records (Executive Order No. 195) This paragraph 
applies to every contract for the purchase of services or material by any agency, 
bureau,-board, commission, institution, or department of the Commonwealth. 



The 1 Governor or his designee, the .secretary of administration and finance, and the 
state;-;akditor or his desigriee shall have the right'at reasonable times and upon 
reasonable notice to examine the books, record’s, arid other eompilationsof data of 
the Contractor which pertain to the'performance and requirements of this contract. 


1.9 

V/orker's Compensation Insurance (Statutory reference: Mass. Gen; Laws 
t..dj(a^icr =149, Section 34A) This- Paragraph 1.9 applies'to every contract for the . 

'. construction, alteration, mamtenailce,-repair ordemolition of* "or addition to, any 
public building or other public works for the Commonwealth or any political 
subdivision' thereof. • ' . 



■--• ■-••••' • . • • 

TLe-'.Cpntractor shall, before .commencing performance of the contract, provide by 


o'-ifKv ', 

8*4 V.. ■ <v« • 

--ii. • ■ 

undepMass^Gen: Laws Chapter 1-52 to'all persons'to beemployedrender'the 
.cp^lr^Gt^.and the Contractor shall eohtinxie s'uch v msurand&in full force; 'arid effect 
terni of the 'contract: - 'Sufficientproof bf cdnipliahce with'tins :: 

1 .# : nmst : be-funirehed atthe thine ofexecution of this'contract Failure 
toj^yile’and.. continue ih force-such insurance as; afore'said shall'be deeriked k 
breach of the contract andshaft.operateias'-^ tenrniiation' 

.cancellation ofsuch insurance, whether'by the'insurer or by thfe- ' 
hi|ur|dj ; .sha]i be valid unless-.written notice thereof is giv'ert by the party 
pib'poSing cancellation to the'other party and to the awarding authority at least 
fifteen clays'prjor to the intended, effective date thereof, which date shall be 
expres^ed:in..fiill notice. : • ' ir; ' • 


• ARTICLE 2 

- Epu4'£MPtOYMENT OPPORTUNITY AND AFFIRMATIVE ACTION ' 


(Statutory_refer«ice:-:l!!4ass._Gen. Laws Chapter 151B; Executive Orders No. 74, No. 116 and No. 

246). The provisions of this Article 2- are intended to comply with the Commonwealth’s' 

Supplemental Equal Employment Opportunity Anti-Discrimination and Affirmative Action 

Program, referred, to-in ^.Executive Order No. 116 and administered by the Massachusetts 

Commission Against Discrimination. If.no specific percentage has been inserted in 
Subparagraph..2. ; i;.3 below, the applicable minimum percentage provided for in such 

Supplemental Program shall be deemed to have been so inserted. 


2.1 

Definitions. For purposes of this Contract; "minority” refers to Asian-Americans, 
Blacks, Spanish-Sumamed Americans, North'American Indians, and Cape 

Verdeans. "Commission” refers to the Massachusetts Commission Against 
Discrimination. 
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2 . 2 . 


2 . 2.1 


2.2.2 


2.2.3 


2.2.4 


Non-Discrimination and Affirmative Action.fteqmrc mentg. During the - • - 
performance of this Contract, the Contractor and all of his Subcontractors- 
(hereinafter “Contractor”), for himself, his assignees and successors m interest, 
agree to comply with Subparagraphs 2.2.1 through 2;2.11. 

In Connection with..the performance pf Work upderthis.Contract,- the Contractor 
shaft not discriminate against any employee or applicant for employment because 
pf race color, religious creed, national, origin,.age : pc. sex. The aforesaid pro vision 
SMWfe .but .not he limited to, the following: employment upg^dmg./;.:^ 
dpmptipn, or transfep;..recniitrnent. advertising; recruitment layoff? termination, 
rates ofpay of other forms of compensation; conditions or privileges of • •. • 

" employment; and selection for apprenticeship. The Contractor shall post hereafter, 
in conspicuous places, available for employees,and applicants.fox employment, 
notice^ jo,fee. prodded by the Commission setting forth the prdvisioris'of the Fair 
-E^lp^ent. ftracticgs Law--of the ..Cpinmpnwealth^.' • ■-. ; 

In connection with the performance of Work under this Contract, the-Contractor 
shall undertake in good faith affirmative action measures designed to eliminate 
any discriminatory .barriers, in the tenps and conditions of employment-on the 
grounds of race, color, religious creed,-national origin, age or sex, and to”-, 
eliminate and remedy-any effects of such discrimination m the-past- ''Such. -' ' 

positive and aggressive measures to : ensure dqual 
oppoituwjy; ip .the, .areas pf hiring, upgrading; -demotion ortr ansfer;reCfuit^erit, 

■ . jr laypffor;teiiimation,;-'fate^pf>oqmpensatxon/and:inrservic'ecjhappreritic(i-ship- 
‘ il': Xhisaffi^mtiyc••■:act^omsha]IdncIude•^a^l••aGtioriTC(jtiirfeB } fd^ , 
.'/girountep-equal ^^jpymentoppoitunityToriallpersons^Te'gdfdlfess^fi^p^^color,. 

- cn^jpus.crecd, inatiopal ,origin#age' onsex^-A-purpose-oftth'is- provisibn is -to' 

. ensure to -the. fullest'qxteiit.possible:an adequafe.-sup.ply of’skilled: tradesman for ■ 

this and future Commonwealth public-construction projects. — • • 

As part of his obligation of remedial action under the foregomg : Subpajagraph ; '' 

2.2.2, the Contractor shall maintain on this project a not less than ten percent 
(10%) ratio of minority employee-man hours id total man-hours iii each job 
category including but not limited to bricklayers, carpenters, cement masons, 
electricians, ironworkers, operating- engineers, and those “classes of world”-' “ ^ -J 

enumerated in Mass; Gen. Laws Chapter 149,-Section 44F-. • , S T 

r . .1- .-v ••• • 

In the hiring, pf minority journeymen, apprentices, trainees and advanced trainee^ J ' ^ 

• the Contractor shall rely on referrals from a multhemployer affirmative actiPif-i^^ * 
program approved by the Commission, traditional refeifal methods utilized by the^ ^ 
construction industry, and referrals - from agencies, not more? tha n three in htimhef ■ r 
at any one time, designated by the Liaison Committee (described in Subparagraph 
2 . 2.5 below) or the Commission. • • 
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At the discretion of the Commission there may be established for the-life of this 
Contract a body to be known-as the Liaison Committee. The Liaison Committee 
shall be composed of one representative each from the agency or agencies 
administering this project, hereinafter called the administering agency, the 
Commission and such'other representatives as may be designated by the 
Commission in conjunction with the administering agency. 

The Contractor (or his agent, if any, designated by him as the on-site equal 
eiiipioynient opportunity officer)' shall recognize the Liaison Committee as an 

• affiima'tivie action body,-and shall establish a continuing working relationship. 
Wif^'the.Liaison Committee, consulting with the Liaison Committee on all matters 

• reis&ed. to. minority recruitment, referral, employment and training. 

Tfr^'Cohtractor shall prepare projected manning tables on a quarterly .basis.. These 
-••BfihliL^-broken down into projections, by week,'of workers required'ip. each trade. 
’dilfieiiHall be 'furmsheddn.frweekin advance of the commencement of the 
period covered, and also when updated, to the Commission and Liaison 
Committee. 

•' ' . ... • ; •• 

Ifecqrds bf employment'referral orders, prepared by the Contractor, shall be made 

aSraflableto the Commission and to the Liaison Committee on request. 

The Contractor shall prepare weekly reports in a formapproved by the 
Commission of hours worked in each trade by each emp loyee, identified as a 
minority or non-minority. Copies'of these shall be provided at the end of each 
week to the Commission and to the Liaison. Committee. 

If the.. Contractor shall use any Subcontractor on any work performed under'this'. 
^Contract- he-shall take affirmative action to negotiate with qualified minority . " 
-Subcontractors. This affirmative action shall cover bothpfe-bid and post-bid 
periods. It shall include notification to the Office of Minority Business 
Assistance-(within the Executive Office of Communities and Development) or. its 
designee--while bids are hi preparation, of all products, work or services for which 
the Contractor intends to negotiate bids. 

In the employment of journeymen^ apprentices, trainees and advanced trainees, 
the Contractor shall give preference, first, to citizens of the Commonwealth who’ 
have served in the armed forces of the United States in time of-war and have been 
honorably discharged therefrom or released from actiye duty therein, and who are 
qualified to the perform the work to which the employment.relates, and, secondly, 
to citizens of the Commonwealth generally, and, if such cannot be obtained in 
sufficient numbers, then to citizens of the United States. 

A designee of the Commission and a designee of the Liaison Committee shall 
each have right of access to the construction site. 
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2.2.10 The Contractor shall maintain as a goal on this project a not less than five percent 

ratio of women work force to total project.hours in both the .general contract and 
•' 'each individual filed sub-bid contract. •" •' 

A Labor Scheduling Table will be tised as a tool for achieving a range of women 
work force participation for the entire project in both the general contract apd 
each individual filed sub-bid contract. Said Labor Scheduling Table shail.be in a 
form acceptable to the Town. 

2.2. II Before starting work, the Contractors finplpdes the General Contractor, for itself 

arid its Subcontractors, as well as alldijed sub-bid' Contractors)^.wili^ sutimit^plans 
for adbieVeinehi of the e^uai dpppitu^tJ gpaL o? thedontract. All Contractors 
will bp required to make a good faith effort to. achieve. these ..goals. The-plan,will 
indicate if the Contractors expect to' achie ve the requirements during fhb first 
quarter. If there are reasons why the. Contractors, do not expect to. achieve the 
' requirements during the. first quarter year of the,contract construction phase,-.4hen 
’' ""the Cdritractors shall provide a plan calculated.to. address,^to the extent reasonably 
possible, these obstacles to a good faith effort to achieve such goals. ■ .. 

Not more than ten days following the end of each work quarter, the Contractors 
will report on the achievement of the goals, detailing the good faith efforts .that 
have been made and will continue to. be made and any other appropriate efforts 
not yet undertaken. 

. All reports will be signed by an. officer, or principal .of the. company who has the 
••■:authbfity to.contractually obligate..the company. • 

2.3 ■ . . The Contractor shall comply with the provisions of Executive Order No. 74, as 

. , .amended by-Executive Order No. ,166, dated May I, 1975, and. of Mass. Geri: ' 
Laws Chapter 1510, both of which are herein incorporated by reference and . made 
a part of this Contract. . 

The Contractor, in the performance of all Work, and prior to completion of the 
Work, will not discriminate on grounds of race, color, religious, creed; national - • 
origin, age or sex in employment practices, in the, selection or retention of ’ 
Subcontractors, or in the procurement of materials and rental's of equipment. 

In all solicitations,either by competitive bidding or negotiation.made by the 
Contractor either, for work to be performed under a subcontract or for the' 
procurement of materials or equipment, each potential Subcontractor or supplier 
shall be notified in writing by the Contractor of the Contractor's obligations under 
this Contract relative to non-discrimination and affirmative action- 

2.6 ' The Contractor hereby certifies that he shall comply with the minority manpower 

ratio and specific action steps contained: herein. The Contractor shall be required 
to obtain from each of its Subcontractors and submit to the administering agency . 


2.4 


2.5. 
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prior to the performance of any work under the Contract a cert ification by said 
Subcontractor, regardless of tier, that it will comply with the minority manpower 
ration and specific affirmative action steps contained herein.. Such certification 
shall be provided on forms furnished by the administering’agency or, in the 
absence thereof, on forms prescribed by the Commission. 

2.7 The Contractor’s certification form must be signed by all successful low bidder(s) 
prior’to award by the administering agency. 

2.8 ' Compliance Information, Reports and Sanctions.. 


2 . 8.1 






2 . 8.2 

'T 


The Contractor wilLprovide all information and reports required by the - 
administering agency o'r the Comiriissiohon mstrtictidn's 'iss'ued by either of them 
•and will permit access to its facilities and books, records, accounts and other 
sources of information which may be determined by the. Commission.to-"affect the 
employment of personnel. This provision shall appfy only to ihfofr&tion; “ 

• peffiiieht to tKe Commonwealth’s supplementary afS&atitfe action .. 

’ Wtip-rp-. infhrrmtirm rh'm nfpd is lit th'fceSfV.itlSiVR'Wns^RKiiiTVCnf’ " ’ 



~r.,. .. • , . . . ......... . 

cbitify tq.'.t|te.'admmistenng agency dr the Commission as approp'n4td an r d Jh|I|.set 
forth, wliat efforts he has made to'obtain the mforihatibii'.' “ ‘ v ^'^. 

^' T’ ’ '■"**' 

Whenever the administering agency, the Commission or the Liaison' Committee 
believes the Contractor or any Subcontractor may not be operating in compliance 
f'witiYthe terms of this Paragraph 2.8, life 601111111551011 dhectiy; ' 



v.r'.terins.of this-Paragraph 2.8.' If the Commission oY itsageht finds thdCp^lracfor 
of any Subcontractor not in compliance, it shall make a preliminaryYe^orf.bn 
noncompliance, and notify such .Contractor in writing of such steps as .will in the 
judgment of the Commission or its agent bring such 'Cd'htracfd'riintp cdmpjlance- 
Iilithefeycnt that'such Contractor fails.or refuses to fully perform' 

Commission, shall make a final report ofnon-comphanceYarid'fb'comnieltiTd'fli^ 
administering agency the imposition of one or more of the sanctions listbSffidW: 
If, however, the Commission believes the Contractor or any Subcontractor has ,. 
taken or is taking' every possible measure to achieve compliance, it YHali'hpt make 
• a finalreport of non-compliance. Within fourteen days of the receipl'of thfe ' ' 
recommendations of the Commission, the administering agency shall move to 
impose one or more of the following sanctions, as it may deem appropriate'to 
attain full and effective enforcement: 


■ (i) The recovery by the administering agency from the Contractordf 

1/100 of 1 % of the contract award price or Si , 000 , whichever surri'is' 
greater, in the nature of liquidated damages or, if a Subcontractor is iii 
non-compliance, the recovery by the administering agency from the 
Contractor, to be assessed by the Contractor as a back charge against 
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(iiir 


the Subcontractor, of 1/10 or 1% of the subcontract price, or $400, 
whichever sum is greater, in the nature of liquidated damages,, for each 
'week that such party fails or refuses to comply; 

The suspension of any payment or part thereof due under the Contract 
unfit such time as the Contractor or any Subcontractor is able to 
demonstrate his compliance with the terms of the contract; 

- The termination, or cancellation, of the Contract, in whple of in part, . 
unless the Contractor or any subcontractor is able to demonstrate 
within a specified time his compliance with the terms of,the Contract; 


(iy) The demai. tft the Cqnt.rac ; tpr..pr..any, Subcontractor of the. right to;.. - 

participate in any future contracts.awarded by the.administering;.:.-. 

51 ij ’’ agency fora-’period of up to,three, years,. . . 

'■time after the imposition of ope qr. more of the above sanctions a=-, v • 
ContfftSris able to demonstrate, that heis.in compliance .with this Paragraph 2.8, 
he Si^y peqtiest that the administering agency, in consultation with the ••• - .*■ 

f-r.r<nif5nnattu n^-hdi-ncr a final dp.te: 



'determihatjon bf the Cbnmmssion, the,administering agency, based on.the- 
recominendation of the Commission, shall either lift the sanctions or rermpose 


them. 

-t: Tvc si -. ’ 



. Seyemhjiit'y. v The.,proyisions of this Article 2 are severable,-and ifany of these- 
prpvj|j|n|'sh t dl be held unconstitutional by ; any court of competent jurisdiction, 
thb^ecSicm of such court shall not affect or impair any of the remaining.- / 

provisions..:. ...” . * 


.The^gntractor shall cornply with-the provisions of Executive Order No. 246; 
reiatmgfQ.discriminatipn against and equal employment opportunity for the.-' 
handicapped, which is herein incorporated by reference and made a part of this 
ConftncL-iii connection with the performance of work under-this Contract, the : 
Contractor,' Subcontractors and suppliers of goods and services shall not - • 

discriminate against the handicapped. Furthermore, Contractors, Subcontractors 
and suppliers, of goods and services must give, written notice of their commitments 
under this Paragraph2.10 to any labor union, association or brotherhood with 
W.hich they-have a collective bargaining contract or other agreement, and must 
give such notice to handicapped contractors and to handicapped contractor 
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2.1 I 

2 . 11.1 

2 . 11.2 

2.113 

2-11.4 

ARTICLE 3 . 

3.1 . 

ARTICLE 4 

4.1 
4.1.1. 


associations. A copy of such'notice must be furnished to the awarding authority 
at the time of the signing of the contract. 


Suspension, of Payments. 

If the awarding authority determines afterinvestigation that the Contractor or any 
Subcontractor is not incompliance witK'the terms of Article 2 j if rilly suspend any 

• payment dr portion thereof chi'e under tbA Contract until the Contractor 
demdiistrate s'compliance with' tHe terrrri df Article 2. 

' Payment shall not be suspended if the aWdiiig'apthority fmjfs that'the. Contractor 
madd. his best efforts t6'compl'y 

re'as'dn exists for waiving 'the p^isIdns’lSf Article 1 iri whole of m’ pait: ' 

Payment xnay be suspended only after the Confractorand any-othfi^hitefested. 
•pSifyvjSlia'll haW bech'&ivenThe^^^^ m'suppp^o tits 

..;g#|tipn^t aif iiifo'mial hdarin^heid byWawaf^mg ^Sontf^pd lhe;;^rduig 

• aSffiSn^iMs- cblifciuded upckfevdewef all itftfevi'He^ 
justified. 

This 5 fei^'orafy"Suspension df^aytnejits-'by thm awafdm^authafity is separ^b'y' 
from'the sanctions- set-forth in ParagihpL'^ by'the 

Coinmission and recommended to the awarding authority. 

>?}■>:■ •• • •••• ‘ 

- MASSACHUSETTS PUBLIC CONSTRUCTION STATUTES . 

... . _ .I ' 1 . . i . '-/.Vi' •• ’ ,'••• 

" ' " " . 14 . . f’.'r. • 

UTbiiiirhatever extent MassaChusetfe'statutdty.W 
apgjy-to.this project, said laws' ^difiB'kliy'afe-'iij&br^cIfate^he^ihis if re^stkte'd 
'•feein-.- .. .**~*we*& tA,. - ...»***#*■ 

y • ■ •. . . >’ 5 - " }) ' v ‘ •*'' “ - 1 ' 

- ttili 4 GENERAL GOVERNMENT, ARTICLE l&CONSTEUCTidft - - * * 
PROJECTS,'§ lr3 OF THET-OWN OF.'AkL-INGTON'GENERAL SY-LAV/S ‘' 


.■me. 




Women Work-Force Participation.'' '• • -‘ v “ 

• • ; • • • -t-M '• • > -- _;' " A •• • 

The-.contractor shall maintain'as-a' goal on this project a rioffesS thari'five percent 
. ratio of women work force to total project hours in both the general contract and 
each individual filed sub-bid contract, if applicable: The preceding sentence shall 
be included in all construction contracts whether entered into by the Town 
pursuant to the provisions of M.G.L- c. 149 or M.G.L. c. 30, § 39M et. seq. 
provided however, that if entered into under Chapter 30 same shall not be deemed 
to apply where theprojected bid price as determined by the Director of Public 
Works is not likely to exceed 5200,000. 
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4.1.2 


A Labor Scheduling Table which will be used as a tool’for achieving-a range of 
women work force participation for .the entire project in both the general contract 

and each individual hied sub-bid contract.. ■ •. 

4.2’ Equal Opportunity Goal Compliance. . • : 

4 2.1 Before starting work, the contractors (includes the general contractor^ for.it.self 

and. its subcontractors, as well as all. filed sub-bid .cpretractors, if applicable), will 
. sufeit plans for. acjhevempnt pf.the etjual ppp^ortumty.gpals of t.he.:Cpntia.c.t.; / .An 

.contractors wifi be required to.make.a'gopd ihith : effpffta achieve.goals. 

The plan will indicate if the contractors expect to achieve the requirements during 
th*e. first .quarter. If there are reasons .{why .^e.poj^ractors. do not expeet.tq. achieve., 
toe iSqvfements. during the first qu^r ye^.Q/thecgiitract ronsteufctkm p has e, 
then^th^pppfcattors.gh^U,^.provide, a pl^cajgtdafeatq a$fdrps.s,.-to. theextenb,,;-..;. 
reasonably possible, these obstacles to a good faith effort, to achieve such goals. 

' .q...•«'; vj&f- £:•'=» ■;■*•*« '.'py 0 *' 

4 2.2 fet’ifee than ten days.folio wingfe. end.pleach ; wp.rk : quarter;-the-contractors 

W r iii report on ihe aefeyement. of the. goals, detailmg.pie good .faith- efforts -that • 
fen made.and.will continue to be made, and any other appropriate;efforts 
not yet undertaken. 

4.2.3 All reports will bejdgned by an officer or principal of the company, who has the 

authority .jo contractually obligate the company. - . 

4.3 Recruitment and Training 

. . . * • * . * .• ' 

4.3.1 Any board, officer, committee, or other agency of the Town, which acts on behalf 

olfe.,To.wn in-m^mgrnr, supervising^ exceeding, the 

Stinifiif li 60 , 0 fldlox the p.urphase of.gbpds or ..services orfor.the construction#.?- 
renovation, or repair of buildings or other improvement of real estate, may make 
arrangements with contractors and other interested agencies for special programs 
of recruitment and training- in connection witffthe.wffrk to; be performed oh siich ; ■#. : " > ; - 

contact/ with the objective of prompting equal .employmenboppoit unity, for * r ' 
members of minority groups protected by the fair employment laws of the . 

Commonwealth and ihe_United States. Any board; officer, ’committee or other- f ’ 

Towii agency may expend Townlunds in canydng them out provided that 
appropriations specifically designed for such purposes have been voted by the • 

Town Meeting. • ■ ,*•••• •••: .••• ‘ . • • *" • 
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TOWN OF ARLINGTON 

GENERAL CONTRACT 


THE TOWN OF ARLINGTON, a municipal corporation of the Commonwealth of 
Massachusetts, acting through its Town Manager, and 


(The Contractor) hereby mutually agree as follows: 

ARTICLE I - THE CONTRACT DOCUMENTS — 

The Contract Documents, as defined in the CONSOLIDATED GENERAL CONDITIONS and 
SUPPLEMENTAL STATUTORY CONDITIONS, including said CONSOLIDATED. 
GENERAL CONDITIONS and SUPPLEMENTAL STATUTORY CONDITIONS are hereby 
incorporated by reference and made a part hereof, and shall inelnde Addenda and Alternates, if 
any. 

ARTICLE II - GENERAL DESCRIPTION OF THE WORK - 

The Contractor shall ftirnish all of the materials and perform all of the Work required by the 
Contract Documents entitled 1 ' “ ’* .“ dated 

a __ prepared by [ _], 

acting as, and in th.ese Contract Documents entitled, the Architect. 

ARTICLE III - COMMENCEMENT AND COMPLETION OF WORK AND LIQUIDATED 
DAMAGES 

It is agreed that time is of the essence of this Contract. 

The Contractor'shall commence work only upon the execution of this Contract by the Town of 
Arlington by. its Town Manager, the certification of the availability, of the appropriation by the 
—Town Comptroller,-approval as to form by the Town Counsel,-and upon issuance of a Notice to 
Proceed,- and shall bring the Work to Substantia] Completion by {DATE), and to Final 

Completion within 15 calendar days thereafter. Liquidated damages in the amount of {$__J per 

calendar day will be applicable after the date of Substantial Completion for which the project is 
not substantially complete, and for each day after the date of Final Completion for which the 
project is not finally complete, and otherwise in accordance with the provisions of the 
CONSOLIDATED GENERAL CONDITIONS and SUPPLEMENTAL STATUTORY 
CONDITIONS. The liquidated damages amount per calendar day is a minimum damage figure 
to compensate the Owner for administrative costs and loss or delay of its use of the budding and 
site, and does not limit in any way the liability of the Contractor for damages in excess of the 
specified liquidated damages amount for other damages, for example, damages for breach of 
Contract, and added architect and consultant fees. It is expressly understood that such' liquidated 



damages do not constitute a penalty. All work shall be phased (if applicable)-in accordance with 
the Contract Documents. 


NOTE: . NOTWITHSTANDING ANYTHING TO THE CONTRARY, THE TIME OF 
COMMENCEMENT SHALL ONLY BE BY WRITTEN NOTICE TO PROCEED WITH THE 
WORK AS DATED AND ISSUED TO THE CONTRACTOR BY THE TOWN OF 
ARLINGTON. NOTICE TO PROCEED MAY BE GIVEN ANYTIME AFTER THE AWARD 
OF THE CONTRACT, BUT NOT LATER THAN 14 DAYS AFTER THE EXECUTION OF 
THE CONTRACT. 


ARTICLE IV - COMPENSATION TO BE PAID BY TOWN 


The Town shall pay and the Contractor shall accept, as full compensation for everything 
furnished, done by or resulting to the Contractor in carrying out this Contract, subject to 
additions and deductions in the Contract Documents in the sum of:' 


ARTICLE V - AVAILABILITY OF APPROPRIATION 

This Contract is subject to an appropriation being.available therefor. 

This Contract is executed by the Town of Arlington and by the Contractor as of this_day 

of_ : _,2004. 

TOWN OF ARLINGTON 

' '• BY: ■ _ 

Town Manager 

Approved as to Availability 

of Appropriation CONTRACTOR: 


Town Comptroller 


(Name) 


Approved as to Form: 


Town Counsel 


(Address) 

BY: _ 

(Name) 

(Title) 

(Affix Corporate Seal Here) 
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PAYMENT BOND 


Bond No._ 

KNOW ALL MEN BY THESE PRESENT, that we_ : _with a place of 

business at_as principal (the “Principal*'), and 

__, a corporation qualified to do business in the Commonwealth of 

Massachusetts, with a place of business at . _as Surety (theTSurety”), 

are held and firmly bound unto Town of Arlington as Obligee (the “Obligee”), in the sum of 

lawful money of the United States of America, to be paid to-the Obligee, for which payment, well 
and truly to be made, we bind ourselves, our respective heirs, executors, administrators, successors 
and assigns, jointly and severally, firmly by these present. 

WHEREAS, the Principal has assumed and made a contract with the Obligee, bearing the date of 
’ _.for the 

NOW, THE CONDITIONS of this obligation are such that if the Principal and all subcontractors 
under said contract shall pay for all labor performed or famished and for all materials used or 
employed in said contract and in any and all duly authorized modifications, alterations, 
extensions of time,, changes or additions to said contract that may hereafter be made, notice to the 
Surety of such' modifications, alterations, extensions of time, changes or additions being hereby 
waived, the foregoing to include any other purposes or items set out in,, and to Be subject to, the • 
provisions of Massachusetts General Laws, Chapter 30, Section 39A, and Chapter 149, Section 
29, as amended then this obligation shall become null and void; otherwise, it shall remain in fall 
force and virtue. 

IN WITNESS WHEREFORE, the Principal and.Suretyhave hereto set their hands and seals this 
_day of_, 2004. 

PRINCIPAL SURETY 


[Name and Seal] [Attomey-In-Fact][Seal] 

[Title] [Address] 

[Phone] 

Attest:_ Attest:_____ 

The rate for this Bond is_% of the first S_and __for the next 

S_. 

The total premium Tor this Bond is % _. 

END OF PAYMENT BOND 
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PERFORMANCE BOND 

Bond No.__ 

KNOW ALL MEN BY THESE PRESENT, that we__ with a place of business 

at,_ . _as principal (the “Principal"), and_._, 

a corporation qualified to do business in the Commonwealth of Massachusetts, wilh.a place of business at 

__ as Surety (the “Surety’’), are-held and firmlybound unto the Town of Arlington as 

Obligee (the “Obligee”), in the sum of • _ _ _ . 

lawful money of the United States of America, to be paid to the Obligee, for which payment, well and truly to 
be made, we bind ourselves, our respective heirs, executors, administrators, successors and assigns, jointly 
and severally, firmly by these present. 

WHEREAS, the Principal has assumed and.made a contract with the Obligee, bearing the date of 
• _ . for the_ • ' ' 

NOW THE CONDITIONS of this obligation are such that if the Principal and all Subcontractors under said 
contract shall well and truly keep and perform all the undertakings, covenants, agreement, terms, and 
conditions of said contract on its part to be kept and-performed during the original term of said contract and 
any extensions thereof that may be grantedby- the Obligee, with or without notice to the Surety, and during 
• the life and any guarantee required under the contract, and shall also well'and truly keep and perform all the 
undertakings, covenants, agreements, terms and conditions of any and all duly authorized modifications, 
alterations, changes or additions being hereby waived, then this obligation shall become null and void; 
otherwise, it shall remain in full force and virtue. 

IN THE EVENT the Contract is abandoned by the Principal, or is terminated by the Town of Arlington under 
the applicable provisions of the Contract, the Surety hereby further agrees that the Surety shall, if requested in 
writing by the Town of Arlington promptly take such action as is necessary to complete said Contract in 
accordance with its terms and conditions. 

IN WITNESS WHEREOF, the Principal and~Surety have hereto set their hands and seals this__day of 

‘ _,2004. • 

PRINCIPAL ' SURETY 


[Name and Seal] [Attorney-In-Fact] 

[Title] [Address] 

[Phone] . 

Attest:_____ Attest;_ 

The rate of the Bond is_% of the fust $_and_ % for the next $ 

The total premium for this Bond is S_;_. 

END OF PERFORMANCE BOND 
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From: "MA Prevailing Wage" <prevailingwages@state.ma.us> 

To: dlanziilotti@town.arlington.ma.us 

Date: 07/01/2013 04:59 PM 

Subject: Prevailing wage schedule for Wage Request number :20130701-051 


To view and print Weekly Payroll & Compliance Forms 
Click on www.mass.gov/dols/pw 

PLEASE NOTE: The attached Prevailing Wage Schedule is valid for 90 days. 

An Awarding Authority should re-request an up to date Prevailing Wage 
Schedule if it has NOT opened bids or selected a contractor within 90 
days of the issuance date of the attached prevailing wage schedule. 

* NEW - Effective 3/18/10, prevailing wage schedules will include 
apprentice wages (expressed as a dollar figure) including the required 
benefits pursuant to the prevailing wage law. Apprentice wages shall be 
no less than the published amounts. Contractors that provide health and 
welfare, pension or supplemental unemployment benefits to apprentices, 
may deduct the amount of those benefit contributions from the published 
wages. For further details please see DOS Opinion Letter PW 2010-03- 
03.16.10(Dated March 18,2010)at www.mass.qov/dols . 

*For MULTI-YEAR projects bid on or after 8/8/08, Awarding Authorities 
must request an Annual Update to this Prevailing Wage Schedule each year 
for the duration of the project, no later than two weeks before the 
anniversary date of the execution of the general contract. Annual updates 
are not required for projects that last LESS THAN ONE YEAR. 

*For CM AT RISK projects (bid pursuant to GL C.149A), Awarding 
Authorities should request a Prevailing Wage Schedule NOT sooner than 90 
days before the earlier of: (a) the execution date of the GMP Amendment, 
or (b) the bid opening date for the FIRST "fast-track" Trade Contractor 
scope of work (e.g., site work, etc.). For MULTI-YEAR CM AT RISK projects 
bid on or after 8/8/08, Awarding Authorities also must request an Annual 
Update to this prevailing wage schedule each year for the duration of the 
project. 

Request Prevailing Wage Rates online at: www.mass.gov/dols . 


THIS IS A SYSTEM-GENERATED EMAIL. PLEASE DO NOT REPLY TO THIS EMAIL. TO 
CONTACT DLS REGARDING PREVAILING WAGE MATTERS CALL 617.626.6953 


APPROVAL/DENIAL COMMENTS 


This e-mail message, including any attachments, is for the sole use of 
the intended recipient(s) and may contain confidential and privileged 


http://10.100.0.50/WorldClient.dll?Session=B0P6FU2FUY5DW... 7/2/2013 
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information. Any unauthorized review, use, disclosure, or distribution is 
strictly prohibited and may be the subject of legal action. If you are 
not the intended recipient, please contact the sender by reply e-mail and 
destroy all copies of the original message. Thank you. 

Attachments: 

File: 20130701-051.pdf Size: 160k Content Type: application/pdf 
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DEVAL L. PATRICK 

Governor 

TIMOTHY P. MURRAY 
Lt Governor 


THE COMMONWEALTH OF MASSACHUSETTS 
EXECUTIVE OFFICE OF LABOR AND WORKFORCE DEVELOPMENT 
DEPARTMENT OF LABOR STANDARDS 

Prevailing Wage Rates 

As determined by the Director under the provisions of the 
Massachusetts General Laws, Chapter 149, Sections 26 to 27H 


JOANNE F. GOLDSTEIN 

Secretary 

HEATHER E. ROWE 


Awarding Authority: 
Contract Number: 
Description of Work: 


Town of Arlington 

13-22 City/Town: ARLINGTON 

Furnish all labor, materials, equipment and supervision necessary for Heat Pumps replacement at the Community 
Safety Building as per specifications and requirements 


Job Location: 


112 Mystic Street 


Information about Prevailing Wage Schedules for Awarding Authorities and Contractors 

• This wage schedule applies only to the specific project referenced at the top of this page and uniquely identified by the “Wage 
Request Number” on all pages of this schedule. 

• Awarding authorities must request an updated wage schedule from the Department of Labor Standards (“DLS”) if it has not 
opened bids or selected a contractor within 90 days of the date of issuance of the wage schedule. 

• The wage schedule shall be incorporated in any advertisement or call for bids for the project as required by M.G.L. c. 149, § 
27. Once a contractor has been selected by the awarding authority, the wage schedule shall be made a part of the contract for that 
project. The wage schedule must be posted in a conspicuous place at the work site during the life of the project in accordance with 
M.G.L. c. 149, § 27. The wages listed on the wage schedule must be paid to employees performing construction work on the 
project regardless of whether they are employed by the prime contractor, a filed sub-bidder, or any sub-contractor. 

• All apprentices working on the project are required to be registered with the Massachusetts Division of Apprentice Training 
(DAT). Apprentices must keep his/her apprentice identification card on his/her person during all work hours on the project. If an 
apprentice rate is listed on the prevailing wage schedule for the trade in which an apprentice is registered with the DAT, the 
apprentice may be paid the lower apprentice wage rate at the applicable step as provided on the prevailing wage schedule. If an 
apprentice rate is not listed on the prevailing wage schedule for the trade in which an apprentice is registered with the 
DAT, the apprentice must be paid the journeyworker’s rate for the trade. 

• The wage rates will remain in effect for the duration of the project, except in the case of multi-year public construction 
projects. For construction projects lasting longer than one year, awarding authorities must request an updated wage schedule. 
Awarding authorities are required to request these updates no later than two weeks before the anniversary of the date the contract 
was executed by the awarding authority and the general contractor. Contractors are required to obtain the wage schedules from 
awarding authorities, and to pay no less than these rates to covered workers. The annual update requirement is not applicable to 
27F “rental of equipment” contracts. 

• Every contractor or subcontractor which performs construction work on the project is required to submit weekly payroll 
reports directly to the awarding authority and keep them on file for three years. Each weekly payroll report must contain: the 
employee’s name, address, occupational classification, hours worked, and wages paid. Do not submit weekly payroll reports to 
DLS. A sample of a payroll reporting form may be obtained at http://www.mass.gov/dols/pw. 

• Contractors with questions about the wage rates or classifications included on the wage schedule have an affirmative 
obligation to inquire with DLS at (617) 626-6953. 

• Employees not receiving the prevailing wage rate set forth on the wage schedule may report the violation to the Fair Labor 
Division of the office of the Attorney General at (617) 727-3465. 

• Failure of a contractor or subcontractor to pay the prevailing wage rates listed on the wage schedule to all employees who 
perform construction work on the project is a violation of the law and subjects the contractor or subcontractor to civil and criminal 
penalties. 


issue Date: 07/01/2013 
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Classification 

Construction 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

(2 AXLE) DRIVER - EQUIPMENT 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2012 

$31.55 

$8.91 

$8.00 

$0.00 

$48.46 

(3 AXLE) DRIVER - EQUIPMENT 

12/01/2012 

$31.62 

$8.91 

$8.00 

$0.00 

$48.53 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

(4 & 5 AXLE) DRIVER - EQUIPMENT 

12/01/2012 

$31.74 

$8.91 

$8.00 

$0.00 

$48.65 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

ADS/SUBMERSIBLE PILOT 

08/01/2012 

$82.32 

$9.80 

$17.67 

$0.00 

$109.79 

PILE DRH'ER LOCAL 56 (ZONE I) 


08/01/2013 

$85.47 

$9.80 

$17.67 

$0.00 

$112.94 


08/01/2014 

$88.62 

$9.80 

$17.67 

$0.00 

$116.09 


08/01/2015 

$91.77 

$9.80 

$17.67 

$0.00 

$119.24 

AIR TRACK OPERATOR 

06/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 

LABORERS - ZONE 1 


12/01/2013 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


06/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


12/01/2014 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


06/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


12/01/2015 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


06/01/2016 

$38.30 

$7.10 

$12.45 

$0.00 

$57.85 


12/01/2016 

$39.30 

$7.10 

$12.45 

$0.00 

$58.85 

For apprentice rates see "Apprentice- LABORER" 

ASBESTOS REMOVER - PIPE / MECH. EQUIPT. 

06/01/2013 

$29.88 

$10.40 

$5.95 

$0.00 

$46.23 

IIEAT&FROST INSULATORS LOCAL 6 (BOSTON) 


12/01/2013 

$30.68 

$10.40 

$5.95 

$0.00 

$47.03 


06/01/2014 

$31.58 

$10.40 

$5.95 

$0.00 

$47,93 


12/01/2014 

$32.48 

$10.40 

$5.95 

$0.00 

$48.83 


06/01/2015 

$33.43 

$10.40 

$5.95 

$0.00 

$49.78 


12/01/2015 

$34.38 

$10.40 

$5.95 

$0.00 

$50.73 

ASPHALT RAKER 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 

LABORERS - ZONE / 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 

ASPHALT/CONCRETE/CRUSHER PLANT-ON SITE 

06/01/2013 

$40.34 

$10.00 

$13.55 

$0.00 

$63.89 

OPERATING ENGINEERS LOCAL 4 


12/03/2013 

$41.12 

$10.00 

$13.55 

$0.00 

$64.67 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

BACKHOE/FRONT-END LOADER 

06/01/2013 

$40.34 

$10.00 

$13.55 

$0.00 

$63.89 

OPERATING ENGINEERS LOCAL 4 


12/01/2013 

$41.12 

$10.00 

$13.55 

$0.00 

$64.67 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 


Issue Date: 07/01/2013 


Wage Request Number: 20130701-051 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

BARCO-TYPE JUMPING TAMPER 

06/01/2013 

$33.30 

$7.10 

$12.45 

$ 0.00 

$52.85 

LABORERS - ZONE 1 

12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







BLOCK PAVER, RAMMER / CURB SETTER 

06/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 

LABORERS - ZONE 1 

12/01/2013 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


06/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


12/01/2014 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


06/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


12/01/2015 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


06/01/2016 

$38.30 

$7.10 

$12.45 

$0.00 

$57.85 


12/01/2016 

$39.30 

$7.10 

$12.45 

$0.00 

$58.85 

For apprentice rates see "Apprentice- LABORER" 







BOILER MAKER 

BOILERMAKERS LOCAL 29 

01/01/2010 

$37.70 

$6.97 

$11.18 

$0.00 

$55.85 


Apprentice - BOILERMAKER - Local 29 
Effective Date - 01/01/2010 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

llnemployment 

Total Rate 


1 

65 


$24.51 

$6.97 

$11.18 

$0.00 


$42.66 


2 

65 


$24.51 

$6.97 

$11.18 

$0.00 


$42.66 


3 

70 


$26.39 

$6.97 

$11.18 

$0.00 


$44.54 


4 

75 


$28.28 

$6.97 

$11.18 

$0.00 


$46.43 


5 

80 


$30.16 

$6.97 

$11.18 

$0.00 


$48.31 


6 

85 


$32.05 

$6.97 

$11.18 

$0.00 


$50.20 


7 

90 


$33.93 

$6.97 

$11.18 

$0.00 


$52.08 


8 

95 


$35.82 

$6.97 

$11.18 

$0.00 


$53.97 


Notes: 








! 

! 


Apprentice to Journeyworker Ratio:l:5 









BRICK/STONE/ARTIFICIAL MASONRY (INCL. MASONRY 
WATERPROOFING) 

BRICKLAYERS LOCAL 3 (BOSTON) 

02/01/2013 

08/01/2013 

02/01/2014 

$47.41 

$48.31 

$48.87 

$10.18 

$10.18 

$10.18 

$17.83 

$17.90 

$17.90 

$0.00 

$0.00 

$0.00 


$75.42 

$76.39 

$76.95 




08/01/2014 

$49.77 

$10.18 

$17.97 

$0.00 


$77.92 




02/01/2015 

$50.33 

$10.18 

$17.97 

$0.00 


$78.48 




08/01/2015 

$51.23 

$10.18 

$18.04 

$0.00 


$79.45 




02/01/2016 

$51.80 

$10.18 

$18.04 

$0.00 


$80.02 




08/01/2016 

$52.70 

$10.18 

$18.12 

$0.00 


$81.00 




02/01/2017 

$53.27 

$10.18 

$18.12 

$0.00 


$81.57 


Issue Date: 07/01/2013 


Wage Request Number: 20130701-051 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - BRICK/PLASTER/CEMENT MASON - Local 3 Boston 





Effective Date - 

Step percent 

02/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$23.71 

$10.18 

$17.83 

$0.00 

$51.72 

2 

60 


$28.45 

$10.18 

$17.83 

$0.00 

$56.46 

3 

70 


$33.19 

$10.18 

$17.83 

$0.00 

$61.20 

4 

80 


$37.93 

$10.18 

$17.83 

$0.00 

$65.94 

5 

90 


$42.67 

$10.18 

$17.83 

$0.00 

$70.68 

Effective Date - 

Step percent 

08/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$24.16 

$10.18 

$17.90 

$0.00 

$52.24 

2 

60 


$28.99 

$10.18 

$17.90 

$0.00 

$57.07 

3 

70 


$33.82 

$10.18 

$17.90 

$0.00 

$61.90 

4 

80 


$38.65 

$10.18 

$17.90 

$0.00 

$66.73 

5 

90 


$43.48 

$10.18 

$17.90 

$0.00 

$71.56 

jNotcs: 


*•—- 

— •*—* —* - —— 

—— — 



i 



Apprentice to Journeyworker Ratio: 1:5 


BULLDOZER/GRADER/SCRAPER 

OPERATING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS” 

06/01/2013 

12/01/2013 

$39.96 

$40.74 

$10.00 

$10.00 

$13.55 

$13.55 

$0.00 

$0.00 

$63.51 

$64.29 

CAISSON & UNDERPINNING BOTTOM MAN 

06/01/2013 

$34.20 

$7.10 

$12.60 

$0.00 

$53.90 

LABORERS - FOUNDATION AND MARINE 


12/01/2013 

$34.95 

$7.10 

$12.60 

$0.00 

$54.65 


06/01/2014 

$35.70 

$7.10 

$12.60 

$0.00 

$55.40 


12/01/2014 

$36.45 

$7.10 

$12.60 

$0.00 

$56.15 


06/01/2015 

$37.20 

$7.10 

$12.60 

$0.00 

$56.90 


12/01/2015 

$37.95 

$7.10 

$12.60 

$0.00 

$57.65 


06/01/2016 

$38.70 

$7.10 

$12.60 

$0.00 

$58.40 


12/01/2016 

$39.70 

$7.10 

$12.60 

$0.00 

$59.40 

For apprentice rates see "Apprentice- LABORER" 

CAISSON & UNDERPINNING LABORER 

06/01/2013 

$33.05 

$7.10 

$12.60 

$0.00 

$52.75 

LABORERS - FOUNDATION AND MARINE 


12/01/2013 

$33.80 

$7.10 

$12.60 

$0.00 

$53.50 


06/01/2014 

$34.55 

$7.10 

$12.60 

$0.00 

$54.25 


12/01/2014 

$35.30 

$7.10 

$12.60 

$0.00 

$55.00 


06/01/2015 

$36.05 

$7.10 

$12.60 

$0.00 

$55.75 


12/01/2015 

$36.80 

$7.10 

$12.60 

$0.00 

$56.50 


06/01/2016 

$37.55 

$7.10 

$12.60 

$0.00 

$57.25 

For apprentice rates see "Apprentice- LABORER" 

12/01/2016 

$38.55 

$7.10 

$12.60 

$0.00 

$58.25 


Issue Date: 07/01/2013 


Wage Request Number: 20130701-051 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

CAISSON & UNDERPINNING TOP MAN 

06/01/2013 

$33.05 

$7.10 

$12.60 

$0.00 

$52.75 

LABORERS - FOUNDATION AND MARINE 

12/01/2013 

$33.80 

$7.10 

$12.60 

$0.00 

$53.50 


06/01/2014 

$34.55 

$7.10 

- $12.60 

$0.00 

$54.25 


12/01/2014 

$35.30 

$7.10 

$12.60 

$0.00 

$55.00 


06/01/2015 

$36.05 

$7.10 

$12.60 

$0.00 

$55.75 


12/01/2015 

$36.80 

$7.10 

$12.60 

$0.00 

$56.50 


06/01/2016 

$37.55 

$7.10 

$12.60 

$0.00 

$57.25 


12/01/2016 

$38.55 

$7.10 

$12.60 

$0.00 

$58.25 

For apprentice rates see "Apprentice- LABORER" 







CARBIDE CORE DRILL OPERATOR 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 

LABORERS - ZONE I 

12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







CARPENTER 

CARPENTERS -ZONE 2 (Eastern Massachusetts) 

03/01/2013 

$33.92 

$9.80 

$15.61 

$15.61 

$0.00 

$59.33 

09/01/2013 

$34.53 

$9.80 

$0.00 

$59.94 


03/01/2014 

$35.13 

$9.80 

$15.61 

$0.00 

$60.54 


09/01/2014 

$35.90 

$9.80 

$15.61 

$0.00 

$61.31 


03/01/2015 

$36.67 

$9.80 

$15.61 

$0.00 

$62.08 


Issue Date: 07/01/2013 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Hate 


Apprentice - CARPENTER - Zone 2 Eastern MA 


Effective Date - 

Step percent 

03/01/2013 


Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 



$16.96 

$9.80 

$1.57 

$0.00 

$28.33 

2 

60 



$20.35 

$9.80 

$1.57 

$0.00 

$31.72 

3 

70 



$23.74 

$9.80 

$10.90 

$0.00 

$44.44 

4 

75 



$25.44 

$9.80 

$10.90 

$0.00 

$46.14 

5 

80 



$27.14 

$9.80 

$12.47 

$0.00 

$49.41 

6 

80 



$27.14 

$9.80 

$12.47 

$0.00 

$49.41 

7 

90 



$30.53 

$9.80 

$14.04 

$0.00 

$54.37 

8 

90 



$30.53 

$9.80 

$14.04 

$0.00 

$54.37 

Effective Date - 

Step percent 

09/01/2013 


Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 



$17.27 

$9.80 

$1.57 

$0.00 

$28.64 

2 

60 



$20.72 

$9.80 

$1.57 

$0.00 

$32.09 

3 

70 



$24.17 

$9.80 

$10.90 

$0.00 

$44.87 

4 

75 



$25.90 

$9.80 

$10.90 

$0.00 

$46.60 

5 

80 



$27.62 

$9.80 

$12.47 

$0.00 

$49.89 

6 

80 



$27.62 

$9.80 

$12.47 

$0.00 

$49.89 

7 

90 



$31.08 

$9.80 

$14.04 

$0.00 

$54.92 

8 

90 



$31.08 

$9.80 

$14.04 

$0.00 

$54.92 

__ —. 


mt ww. 


«r: *=«*, new awm MkMMa 

kxxtxv. cm 

*.* — • _ WM 

l mUu^. r-wu, w 

i/ivr x'ttma own. 


Notes: 


Apprentice to Journcyworkcr Ratio:l:5 

CEMENT I^SONRY/PLASTERJNG 07/01/2013 $42.74 $10.65 $18.61 $1.30 $73.30 

BRICKLAYERS LOCAL 3 (BOSTON) 

01/01/2014 $43.66 $10.65 $18.61 $1.30 $74.22 

07/01/2014 $44.26 $10.65 $18.61 $1.30 $74.82 

01/01/2015 $45.20 $10.65 $18.61 $1.30 $75.76 

07/01/2015 $45.78 $10.65 $18.61 $1.30 $76.34 

01/01/2016 $46.70 $10.65 $18.61 $1.30 $77.26 


Issue Date: 07/01/2013 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - CEMENT MASONRY/PLASTERING - Eastern Mass (Boston) 


Effective Date - 07/01/2013 





Supplemental 




Step percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 50 


$21.37 

$10.65 

$12.11 

$1.30 


$45.43 


2 60 


$25.64 

$10.65 

$13.61 

$1.30 


$51.20 


3 65 


$27.78 

$10.65 

$14.61 

$1.30 


$54.34 


4 70 


$29.92 

$10.65 

$15.61 

$1.30 


$57.48 


5 75 


$32.06 

$10.65 

$16.61 

$1.30 


$60.62 


6 80 


$34.19 

$10.65 

$17.61 

$1.30 


$63.75 


7 90 


$38.47 

$10.65 

$18.61 

$1.30 


$69.03 


Effective Date- 01/01/2014 





Supplemental 




Step percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 50 


$21.83 

$10.65 

$12.11 

$1.30 


$45.89 


2 60 


$26.20 

$10.65 

$13.61 

$1.30 


$51.76 


3 65 


$28.38 

$10.65 

$14.61 

$1.30 


$54.94 


4 70 


$30.56 

$10.65 

$15.61 

$1.30 


$58.12 


5 75 


$32.75 

$10.65 

$16.61 

$1.30 


$61.31 


6 80 


$34.93 

$10.65 

$17.61 

$1.30 


$64.49 


7 90 


$39.29 

$10.65 

$18.61 

$1.30 


$69.85 


(Notes: 




—- 

— — '*■ 




Steps 3,4 are 500 hrs. All other steps are 1,000 hrs. 





| 


Apprentice to Journeyworker Ratio: 1:3 

— — ■ 

~— “ 

m ~ r ™ ™- w ' 

■mm * 

*“ • MV ’ 
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CHAIN SAW OPERATOR 


06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 


$52.85 

LABORERS - ZONE 1 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 


$53.60 



06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 


$54.35 



12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 


$55.10 



06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 


$55.85 



12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 


$56.60 



06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 


$57.35 



12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 


$58.35 

For apprentice rales see "Apprentice- LABORER" 









CLAM SHELLS/SLURRY BUCKETS/HEADING MACHINES 

06/01/2013 

$41.34 

$10.00 

$13.55 

$0.00 


$64.89 

OPERATING ENGINEERS LOCAL 4 


12/01/2013 

$42.12 

$10.00 

$13.55 

$0.00 


$65.67 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 









COMPRESSOR OPERATOR 


06/01/2013 

$28.19 

$10.00 

$13.55 

$0.00 


$51.74 

OPERATING ENGINEERS LOCAL 4 


12/01/2013 

$28.74 

$10.00 

$13.55 

$0.00 


$52.29 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 









DELEADER (BRIDGE) 

PAINTERS LOCAL 35 - ZONE 2 


01/01/2013 

$45.01 

$7.80 

$15.60 

$0.00 


$68.41 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 - BRIDGES/TANKS 


Effective Date - 01/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$22.51 

$7.80 

$0.00 

$ 0.00 

$30.31 

2 

55 

$24.76 

$7.80 

$3,52 

$0.00 

$36.08 

3 

60 

$27.01 

$7.80 

$3.84 

$0.00 

$38.65 

4 

65 

$29.26 

$7.80 

$4.16 

$0.00 

$41.22 

5 

70 

$31.51 

$7.80 

$13.68 

$0.00 

$52.99 

6 

75 

$33.76 

$7.80 

$14.00 

$0.00 

$55.56 

7 

80 

$36.01 

$7.80 

$14.32 

$0.00 

$58.13 

8 

90 

$40.51 

$7.80 

$14.96 

$0.00 

$63.27 


jNotes: 

Steps are 750 hrs. 

Apprentice to Journcyworkcr Ratio:l:l 

.. - --- 

- ...— 




I 

! 

DEMO: ADZEMAN 

LABORERS - ZONE 1 

For apprentice rates see "Apprentice- LABORER" 

12 /01/2011 

$31.80 

$7.10 

$12.45 

$0.00 

$51.35 

DEMO: BACKHOE/LOADER/HAMMER OPERATOR 

LABORERS-ZONE 1 

For apprentice rates see "Apprentice- LABORER" 

12 /01/2011 

$32.80 

$7.10 

$12.45 

$0.00 

$52.35 

DEMO: BURNERS 

LABORERS-ZONE 1 

For apprentice rates see "Apprentice- LABORER" 

12 /01/2011 

$32.55 

$7.10 

$12.45 

$0.00 

$52.10 

DEMO; CONCRETE CUTTER/SAWYER 

LABORERS-ZONE 1 

For apprentice rates see "Apprentice- LABORER" 

12 /01/2011 

$32.80 

$7.10 

$12.45 

$0.00 

$52.35 

DEMO: JACKHAMMER OPERATOR 

LABORERS - ZONE 1 

For apprentice rates see "Apprentice- LABORER" 

12 /01/2011 

$32.55 

$7.10 

$12.45 

$0.00 

$52,10 

DEMO: WRECKING LABORER 

LABORERS-ZONE 1 

For apprentice rates see "Apprentice- LABORER" 

12 /01/2011 

$31.80 

$7.10 

$12.45 

$0.00 

$51.35 

DIRECTIONAL DRILL MACHINE OPERATOR 

OPERA TING ENGINEERS LOCAL 4 

06/01/2013 

$39.96 

$10.00 

$13.55 

$0.00 

$63.51 

For apprentice rates sec "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$40.74 

$10.00 

$13.55 

$0.00 

$64.29 

DIVER 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2012 

$54.88 

$9.80 

$17.67 

$0.00 

$82.35 

08/01/2013 

$56.98 

$9.80 

$17.67 

$0.00 

$84.45 


08/01/2014 

$59.08 

$9.80 

$17.67 

$0.00 

$86.55 


08/01/2015 

$61.18 

$9.80 

$17.67 

$0.00 

$88.65 

DIVER TENDER 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2012 

$54.88 

$9.80 

$17.67 

$0.00 

$82.35 

08/01/2013 

$56.98 

$9.80 

$17.67 

$0.00 

$84.45 


08/01/2014 

$59.08 

$9.80 

$17.67 

$0.00 

$86.55 


08/01/2015 

$61.18 

$9.80 

$17.67 

$0.00 

$88.65 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

DIVER TENDER (EFFLUENT) 

08/01/2012 

$58.80 

$9.80 

$17.67 

$0.00 

$86.27 

PILE DRIVER LOCAL 56 (ZONE 1) 


08/01/2013 

$61.05 

$9.80 

$17.67 

$0.00 

$88.52 


08/01/2014 

$63.30 

$9.80 

$17.67 

$0.00 

$90.77 


08/01/2015 

$65.55 

$9.80 

$17.67 

$0.00 

$93.02 

DIVER/SLURRY (EFFLUENT) 

08/01/2012 

$82.32 

$9.80 

$17.67 

$0.00 

$109.79 

PILE DRIJ'ER LOCAL 56 (ZONE I) 


08/01/2013 

$85.47 

$9.80 

$17.67 

$0.00 

$112.94 


08/01/2014 

$88.62 

$9.80 

$17.67 

$0.00 

$116.09 


08/01/2015 

$91.77 

$9.80 

$17.67 

$0.00 

$119.24 

DRAWBRIDGE OPERATOR (Construction) 

03/01/2013 

$43.52 

$13.00 

$14.16 

$0.00 

$70.68 

ELECTRICIANS LOCAL 103 


09/01/2013 

$44.20 

$13.00 

$14.18 

$0.00 

$71.38 


03/01/2014 

$44.92 

$13.00 

$14.20 

$0.00 

$72.12 


09/01/2014 

$45.60 

$13.00 

$14.22 

$0.00 

$72.82 


03/01/2015 

$46.32 

$13.00 

$14.24 

$0.00 

$73.56 


09/01/2015 

$47.27 

$13.00 

$14.27 

$0.00 

$74.54 


03/01/2016 

$48.23 

$13.00 

$14.30 

$0.00 

$75.53 

For apprentice rates see "Apprentice- ELECTRICIAN" 

ELECTRICIAN 

03/01/2013 

$43.52 

$13.00 

$14.16 

$0.00 

$70.68 

ELECTRICIANS LOCAL 103 


09/01/2013 

$44.20 

$13.00 

$14.18 

$0.00 

$71.38 


03/01/2014 

$44.92 

$13.00 

$14.20 

$0.00 

$72.12 


09/01/2014 

$45.60 

$13.00 

$14.22 

$0.00 

$72.82 


03/01/2015 

$46.32 

$13.00 

$14.24 

$0.00 

$73.56 


09/01/2015 

$47.27 

$13.00 

$14.27 

$0.00 

$74.54 


03/01/2016 

$48.23 

$13.00 

$14.30 

$0.00 

$75.53 


Issue Date: 07/01/2013 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice- ELECTRICIAN - Local 103 


Effective Date - 

Step percent 

03/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 


$17.41 

$13.00 

$0.52 

$0.00 

$30.93 

2 

40 


$17.41 

$13.00 

$0.52 

$0.00 

$30.93 

3 

45 


$19.58 

$13.00 

$10.53 

$0.00 

$43.11 

4 

45 


$19.58 

$13.00 

$10.53 

$0.00 

$43.11 

5 

50 


$21.76 

$13.00 

$10.85 

$0.00 

$45.61 

6 

55 


$23.94 

$13.00 

$11.19 

$0.00 

$48.13 

7 

60 


$26.11 

$13.00 

$11.51 

$0.00 

$50.62 

8 

65 


$28.29 

$13.00 

$11.85 

$0.00 

$53.14 

9 

70 


$30.46 

$13.00 

$12.17 

$0.00 

$55.63 

10 

75 


$32.64 

$13.00 

$12.51 

$0.00 

$58.15 

Effective Date - 

Step percent 

09/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 


$17.68 

$13.00 

$0.53 

$0.00 

$31.21 

2 

40 


$17.68 

$13.00 

$0.53 

$0.00 

$31.21 

3 

45 


$19.89 

$13.00 

$10.54 

$0.00 

$43.43 

4 

45 


$19.89 

$13.00 

$10.54 

$0.00 

$43.43 

5 

50 


$22.10 

$13.00 

$10.86 

$0.00 

$45.96 

6 

55 


$24.31 

$13.00 

$11.20 

$0.00 

$48.51 

7 

60 


$26.52 

$13.00 

$11.53 

$0.00 

$51.05 

8 

65 


$28.73 

$13.00 

$11.86 

$0.00 

$53.59 

9 

70 


$30.94 

$13.00 

$12.19 

$0.00 

$56.13 

10 

75 


$33.15 

$13.00 

$12.53 

$0.00 

$58.68 


Notes: : j 

App Prior 1/1/03; 30/35/40/45/50/55/65/70/75/80 

Apprentice to Journeyworker Ratio:2:3*** 

ELEVATOR CONSTRUCTOR 01/01/2012 $52.45 $8.78 $6.96 $0.00 $68.19 

ELEVATOR CONSTRUCTORS LOCAL 4 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - ELEVATOR CONSTRUCTOR - Local 4 

Effective Date - 01/01/2012 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$26.23 

$8.78 

$0.00 

$0.00 

$35.01 

2 

55 

$28.85 

$8.78 

$6.96 

$0.00 

$44.59 

3 

65 

$34.09 

$8.78 

$6.96 

$0.00 

$49.83 

4 

70 

$36.72 

$8.78 

$6.96 

$0.00 

$52.46 

5 

80 

$41.96 

$8.78 

$6.96 

$0.00 

$57.70 


;Notes: 


Steps 1-2 are 6 mos.; Steps 3-5 are I year 


Apprentice to Journcyworkcr Ratio:!:1 





ELEVATOR CONSTRUCTOR HELPER 

ELEVATOR CONSTRUCTORS LOCAL 4 

01/01/2012 

$38.59 

$8.78 

$6.96 

$0.00 

$54.33 


FENCE & GUARD RAIL ERECTOR 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0,00 

$52.85 


LABORERS - ZONE 1 

12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 



06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 



12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 



06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 



12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 



06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 



12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 


For apprentice rates see "Apprentice- LABORER” 








FIELD ENG.INST.PERSON-BLDG,SITE,HVY/HWY 

05/01/2013 

$38.50 

$10.00 

$13.02 

$0.00 

$61.52 


OPERATING ENGINEERS LOCAL 4 








11/01/2013 

$39.26 

$10.00 

$13.02 

$0.00 

$62.28 



05/01/2014 

$40.03 

$10.00 

$13.02 

$0.00 

$63.05 


For apprentice rates see "Apprentice- OPERATING ENGINEERS” 








FIELD ENG.PARTY CHIEF-BLDG,SITE,HVY/HWY 

05/01/2013 

$39.91 

$10.00 

$13.02 

$0.00 

$62.93 


OPERATING ENGINEERS LOCAL 4 

11/01/2013 

$40.68 

$10.00 

$13.02 

$0.00 

$63.70 



05/01/2014 

$41.45 

$10.00 

$13.02 

$0.00 

$64.47 


For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








FIELD ENG.ROD PERSON-BLDG,SITEJIVY/EIWY 

OPERATING ENGINEERS LOCAL 4 

05/01/2013 

$21.17 

$10.00 

$13.02 

$0.00 

$44.19 



11/01/2013 

$21.63 

$10.00 

$13.02 

$0.00 

$44.65 



05/01/2014 

$22.08 

$10.00 

$13.02 

$0.00 

$45.10 


For apprentice rales see "Apprentice- OPERATING ENGINEERS" 








FIRE ALARM INSTALLER 

03/01/2013 

$43.52 

$13.00 

$14.16 

$0.00 

$70.68 


ELECTRICIANS LOCAL 103 

09/01/2013 

$44.20 

$13.00 

$14.18 

$0.00 

$71.38 



03/01/2014 

$44.92 

$13.00 

$14.20 

$0.00 

$72.12 



09/01/2014 

$45.60 

$13.00 

$14.22 

$0.00 

$72.82 



03/01/2015 

$46.32 

$13.00 

$14.24 

$0.00 

$73.56 



09/01/2015 

$47.27 

$13.00 

$14.27 

$0.00 

$74.54 



03/01/2016 

$48.23 

$13.00 

$14.30 

$0.00 

$75.53 



For apprentice rates see "Apprentice- ELECTRICIAN" 


Issue Date: 07/01/2013 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

FIRE ALARM REPAIR / MAINTENANCE 

03/01/2013 

$32.64 

$13.00 

$12.51 

$ 0.00 

$58.15 

/ COMMISSIONING£L£CT«cmws 

09/01/2013 

$33.15 

$13.00 

$12.52 

$0.00 


LOCAL 103 

$58.67 


03/01/2014 

$33.69 

$13.00 

$12.54 

$0.00 

$59.23 


09/01/2014 

$34.20 

$13.00 

$12.56 

$0.00 

$59.76 


03/01/2015 

$34.74 

$13.00 

$12.57 

$0.00 

$60.31 


09/01/2015 

$35.45 

$13.00 

$12.59 

$0.00 

$61.04 


03/01/2016 

$36.17 

$13.00 

$12.62 

$0.00 

$61.79 

For apprentice rates see "Apprentice- TELECOMMUNICATIONS TECHNICIAN" 







FIREMAN (ASST. ENGINEER) 

06/01/2013 

$33.73 

$10.00 

$13.55 

$0.00 

$57.28 

OPERATING ENGINEERS LOCAL 4 




$13.55 



12/01/2013 

$34.39 

$10.00 

$0.00 

$57.94 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







FLAGGER & SIGNALER 

06/01/2013 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 

LABORERS-ZONE I 

12/01/2013 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


06/01/2014 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


12/01/2014 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


06/01/2015 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


12/01/2015 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


06/01/2016 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 


12/01/2016 

$20.50 

$7.10 

$12.45 

$0.00 

$40.05 

For apprentice rates see "Apprentice- LABORER" 







FLOORCOVERER 

03/01/2013 

$38.61 

$9.80 

$16.71 

$0.00 

$65.12 

FLOORCOVERERS LOCAL 2168 ZONE I 

09/01/2013 

$38.61 

$9.80 

$16.71 

$0.00 

$65.12 


03/01/2014 

$38.61 

$9.80 

$16.71 

$0.00 

$65.12 


Issue Date: 07/01/2013 
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Classification 


Effective Date Base Wage 

Health 

_ . Supplemental 

Pension 

Unemployment 

Total Rate 

Apprentice - FLOORCO VERER - Local 2168 Zone 1 






Effective Date - 03/01/2013 




Supplemental 



Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$19.31 

$9.80 

$1.79 

$0.00 

$30.90 


2 

55 

$21.24 

$9.80 

$1.79 

$0.00 

$32.83 


3 

60 

$23.17 

$9.80 

$11.34 

$0.00 

$44.31 


4 

65 

$25.10 

$9.80 

$11.34 

$0.00 

$46.24 


5 

70 

$27.03 

$9.80 

$13.13 

$0.00 

$49.96 


6 

75 

$28.96 

$9.80 

$13.13 

$0.00 

$51.89 


7 

80 

$30.89 

$9.80 

$14.92 

$0.00 

$55.61 


8 

85 

$32.82 

$9.80 

$14.92 

$0.00 

$57.54 


Effective Date - 09/01/2013 




Supplemental 



Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$19.31 

$9.80 

$1.79 

$0.00 

$30.90 


2 

55 

$21.24 

$9.80 

$1.79 

$0.00 

$32.83 


3 

60 

$23.17 

$9.80 

$11.34 

$0.00 

$44.31 


4 

65 

$25.10 

$9.80 

$11.34 

$0.00 

$46.24 


5 

70 

$27.03 

$9.80 

$13.13 

$0.00 

$49.96 


6 

75 

$28.96 

$9.80 

$13.13 

$0.00 

$51.89 


7 

80 

$30.89 

$9.80 

$14.92 

$0.00 

$55.61 


8 

85 

$32.82 

$9.80 

$14.92 

$0.00 

$57.54 


‘Notes: 


'~" r ‘ * r 
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j 

Steps are 750 hrs. 





s 


Apprentice to Journcyworkcr Ratio: 1:1 

‘ 

,, w — 





FORK LIFT/CHERRY PICKER 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$40.34 

$10.00 

$13.55 

$0.00 

$63.89 



12/01/2013 

$41.12 

$10.00 

$13.55 

$0.00 

$64.67 

For apprentice rales see "Apprentice- OPERATING ENGINEERS 11 







GENERATOR/LIGHTING PLANT/HEATERS 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$28.19 

$10.00 

$13.55 

$13.55 

$0.00 

$51,74 



12/01/2013 

$28.74 

$10.00 

$0.00 

$52.29 

For apprentice rates sec ' 

"Apprentice- OPERATING ENGINEERS" 







GLAZIER (GLASS PLANK/AIR BARRIER/INTERIOR 

01/01/2013 

$35.51 

$7.80 

$14.60 

$0.00 

$57.91 


SYSTEMS) 

GLAZIERS LOCAL 35 (ZONE 2) 


Issue Date: 07/01/2013 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Kate 


Apprentice - GLAZIER - Local 35 Zone 
Effective Date - 01/01/2013 

Step percent 

1 50 

2 55 

3 60 

4 65 

5 70 

6 75 

7 80 

8 90 


Apprentice Base Wage Health 


$17.76 

$7.80 

$19.53 

$7.80 

$21.31 

$7.80 

$23.08 

$7.80 

$24.86 

$7.80 

$26.63 

$7.80 

$28.41 

$7.80 

$31.96 

$7.80 


Pension 

Supplemental 

Unemployment 

Total Rate 

$0.00 

$0.00 

$25.56 

$3.25 

$0.00 

$30.58 

$3.54 

$0.00 

$32.65 

$3.84 

$0.00 

$34.72 

$12.83 

$0.00 

$45.49 

$13.13 

$0.00 

$47.56 

$13.42 

$0.00 

$49.63 

$14.01 

$0.00 

$53.77 


■Notes: 

Steps are 750 hrs. 

i 


Apprentice to Journeyworker Ratio: 1:1 

HOISTING ENGINEER/CRANES/GRADALLS 
OPERATING ENGINEERS LOCAL 4 


06/01/2013 

12/01/2013 


$40.34 

$41.12 


$ 10.00 

$ 10.00 


$13.55 

$13.55 


$ 0.00 

$ 0.00 


$63.89 

$64.67 


Issue Date: 07/01/2013 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - OPERATING ENGINEERS - Local 4 
Effective Date - 06/01/2013 


Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

55 

$22.19 

$10.00 

$ 0.00 

$0.00 

$32.19 

2 

60 

$24.20 

$10.00 

$13.55 

$0.00 

$47.75 

3 

65 

$26.22 

$10.00 

$13.55 

$0.00 

$49.77 

4 

70 

$28.24 

$10.00 

$13.55 

$0.00 

$51.79 

5 

75 

$30.26 

$10.00 

$13.55 

$0.00 

$53.81 

6 

80 

$32.27 

$10.00 

$13.55 

$0.00 

$55.82 

7 

85 

$34.29 

$10.00 

$13.55 

$0.00 

$57.84 

8 

90 

$36.31 

$10.00 

$13.55 

$0.00 

$59.86 

Effective Date - 12/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

55 

$22.62 

$10.00 

$0.00 

$0.00 

$32.62 

2 

60 

$24.67 

$10.00 

$13.55 

$0.00 

$48.22 

3 

65 

$26.73 

$10.00 

$13.55 

$0.00 

$50.28 

4 

70 

$28.78 

$10.00 

$13.55 

$0.00 

$52.33 

5 

75 

$30.84 

$10.00 

$13.55 

$0.00 

$54.39 

6 

80 

$32.90 

$10.00 

$13.55 

$0.00 

$56.45 

7 

85 

$34.95 

$10.00 

$13.55 

$0.00 

$58.50 

8 

90 

$37.01 

$10.00 

$13.55 

$0.00 

$60.56 


[Notes: 



Apprentice to Journeyworker Ratio: 1:6 


HVAC (DUCTWORK) 

SHEETMETAL WORKERS LOCAL 17-A 

For apprentice rates see "Apprentice- SHEET METAL WORKER” 

02/01/2013 

$42.32 

$9.82 

$18.24 

$2.11 

$72.49 

HVAC (ELECTRICAL CONTROLS) 

03/01/2013 

$43.52 

$13.00 

$14.16 

$0.00 

$70.68 

ELECTRICIANS LOCAL 103 


09/01/2013 

$44.20 

$13.00 

$14.18 

$0.00 

$71.38 


03/01/2014 

$44.92 

$13.00 

$14.20 

$0.00 

$72.12 


09/01/2014 

$45.60 

$13.00 

$14.22 

$0.00 

$72.82 


03/01/2015 

$46.32 

$13.00 

$14.24 

$0.00 

$73.56 


09/01/2015 

$47.27 

$13.00 

$14.27 

$0.00 

$74.54 


03/01/2016 

$48.23 

$13.00 

$14.30 

$0.00 

$75.53 

For apprentice rates see "Apprentice- ELECTRICIAN” 

HVAC (TESTING AND BALANCING - AIR) 

02/01/2013 

$42.32 

$9.82 

$18.24 

$2.11 

$72.49 

SHEETMETAL WORKERS LOCAL 17-A 

For apprentice rates see "Apprentice- SHEET METAL WORKER" 

HVAC (TESTING AND BALANCING -WATER) 

03/01/2013 

$49.34 

$8.75 

$14.39 

$0.00 

$72.48 

PIPEFITTERS LOCAL 537 

For apprentice rates see "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER 11 







HVAC MECHANIC 

03/01/2013 

$49.34 

$8.75 

$14.39 

$0.00 

$72.48 

PIPEFITTERS LOCAL 537 
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Classification 


Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

For apprentice rates see "Apprentice- PLPEF11 TER" or "PLUMBER/ 

PIPEFITTER" 







HYDRAULIC DRILLS 


06/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 

LABORERS-ZONE 1 









12/01/2013 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 



06/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 



12/01/2014 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 



06/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 



12/01/2015 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 



06/01/2016 

$38.30 

$7.10 

$12.45 

$0.00 

$57.85 



12/01/2016 

$39.30 

$7.10 

$12.45 

$0.00 

$58.85 

For apprentice rates see "Apprentice- LABORER" 








INSULATOR (PIPES & TANKS) 

HEAT A FROST INSULATORS LOCAL 6 (BOSTON) 


09/01/2012 

$41.46 

$10.65 

$11.50 

$0.00 

$63.61 


09/01/2013 

$43.06 

$10.65 

$11.50 

$0.00 

$65.21 



09/01/2014 

$45.06 

$10.65 

$11.50 

$0.00 

$67.21 


Apprentice - ASBESTOS INSULATOR (Pipes & Tanks) - Local 6 Boston 


Effective Date - 

Step percent 

09/01/2012 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$20.73 

$10.65 

$8.60 

$0.00 

$39.98 

2 

60 


$24.88 

$10.65 

$9.18 

$0.00 

$44.71 

3 

70 


$29.02 

$10.65 

$9.76 

$0.00 

$49.43 

4 

80 


$33.17 

$10.65 

$10.34 

$0.00 

$54.16 

Effective Date - 

Step percent 

09/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$21.53 

$10.65 

$8.60 

$0.00 

$40.78 

2 

60 


$25.84 

$10.65 

$9.18 

$0.00 

$45.67 

3 

70 


$30.14 

$10.65 

$9.76 

$0.00 

$50.55 

4 

80 


$34.45 

$10.65 

$10.34 

$0.00 

$55.44 


iNotcs: 

Steps are 1 year 

Apprentice to Journey worker Ratio: 1:4 

IRONWORKER/WELDER 03/16/2013 $40.23 $7.70 $18.35 $0.00 $66 28 

IRONWORKERS LOCAL 7 (BOSTONAREA) 


Issue Date: 07/01/2013 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - IRONWORKER - Local 7 Boston 


Effective Date - 03/16/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 

$24.14 

$7.70 

$18.35 

$0.00 

$50.19 

2 

70 

$28.16 

$7.70 

$18.35 

$0.00 

$54.21 

3 

75 

$30.17 

$7.70 

$18.35 

$0,00 

$56.22 

4 

80 

$32.18 

$7.70 

$18.35 

$0.00 

$58.23 

5 

85 

$34.20 

$7.70 

$18.35 

$0.00 

$60.25 

6 

90 

$36.21 

$7.70 

$18.35 

$0.00 

$62.26 


jNotes: ; 

** Structural 1:6; Ornamental 1:4 

Apprentice to Journeyworker Ratio:** 


JACKHAMMER & PAVING BREAKER OPERATOR 
LABORERS - ZONE 1 


For apprentice rates see "Apprentice- LABORER" 

LABORER 
LABORERS - ZONE 1 


06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 

12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 

06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 

12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 

06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 

12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 

06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 

12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 

12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 

06/01/2014 

$34.55 

$7.10 

$12,45 

$0.00 

$54.10 

12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 

06/01/2015 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 

12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 

06/01/2016 

$37.55 

$7.10 

$12.45 

$0,00 

$57.10 

12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - LABORER - Zone 1 

Effective Date - 06/01/2013 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 

$19.83 

$7.10 

$12.45 

$0.00 

$39.38 

2 

70 

$23.14 

$7.10 

$12.45 

$0.00 

$42.69 

3 

80 

$26.44 

$7.10 

$12.45 

$0.00 

$45.99 

4 

90 

$29.75 

$7.10 

$12.45 

$0.00 

$49.30 

Effective Date - 

Step percent 

12/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 

$20.28 

$7.10 

$12.45 

$0.00 

$39.83 

2 

70 

$23.66 

$7.10 

$12.45 

$0.00 

$43.21 

3 

80 

$27.04 

$7.10 

$12.45 

$0.00 

$46.59 

4 

90 

$30.42 

$7.10 

$12.45 

$0.00 

$49.97 


Notes: 


i 

Apprentice to Journeyworker Ratio:l:5 


LABORER: CARPENTER TENDER 

UBORERS ■ ZONE 1 

For apprentice rates see "Apprentice- LABORER" 

06/01/2013 

12/01/2013 

06/01/2014 

12/01/2014 

06/01/2015 

12/01/2015 

06/01/2016 

12/01/2016 

$33.05 

$33.80 

$34.55 

$35.30 

$36.05 

$36.80 

$37.55 

$38.55 

$7.10 

$7.10 

$7.10 

$7.10 

$7.10 

$7.10 

$7.10 

$7.10 

$12.45 

$12.45 

$12.45 

$12.45 

$12.45 

$12.45 

$12.45 

$12.45 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$52.60 

$53.35 

$54.10 

$54.85 

$55.60 

$56.35 

$57.10 

$58.10 

LABORER: CEMENT FINISHER TENDER 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 

LABORERS- ZONE 1 


12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53,35 


06/01/2014 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


06/01/2015 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


06/01/2016 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 

For apprentice rates see "Apprentice- LABORER" 

LABORER: HAZARDOUS WASTE/ASBESTOS REMOVER 

12/01/2011 

$31.80 

$7.10 

$12.45 

$0.00 

$51.35 

UBORERS - ZONE 1 


For apprentice rates see "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

LABORER: MASON TENDER 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 

IABORERS- ZONE 1 

12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







LABORER: MULTI-TRADE TENDER 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 

LABORERS- ZONE 1 

12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


06/01/2014 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


06/01/2015 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


06/01/2016 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 

For apprentice rates see "Apprentice- LABORER" 







LABORER: TREE REMOVER 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 

LABORERS - ZONE 1 

12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


06/01/2014 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


06/01/2015 

$36.05 

$7.30 

$12.45 

$0.00 

$55.60 


12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


06/01/2016 

$37.55 

$7.30 

$12.45 

$0.00 

$57.10 


12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 

This classification applies to the wholesale removal 







of standing trees including all associated trimming of branches and limbs, and applies to the removal of branches at locations not on or around utility lines. For 


apprentice rates see "Apprentice- LABORER" 







LASER BEAM OPERATOR 

LABORERS-ZONE 1 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







MARBLE & TILE FINISHERS 

02/01/2013 

$36.20 

$10.18 

$16.51 

$0.00 

$62.89 

BRICKLAYERS LOCAL 3 - MARBLE & TILE 

08/01/2013 

$36.66 

$10.18 

$16.83 

$0.00 

$63.67 


02/01/2014 

$37.11 

$10.18 

$16.83 

$0.00 

$64.12 


08/01/2014 

$37.82 

$10.18 

$16.90 

$0.00 

$64.90 


02/01/2015 

$38.27 

$10.18 

$16.90 

$0.00 

$65.35 


08/01/2015 

$38.98 

$10.18 

$16.97 

$0.00 

$66.13 


02/01/2016 

$39.43 

$10.18 

$16.97 

$0.00 

$66.58 


08/01/2016 

$40.13 

$10.18 

$17.05 

$0.00 

$67.36 


02/01/2017 

$40.59 

$10.18 

$17.05 

$0.00 

$67.82 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MARBLE & TILE FINISHER - Local 3 Marble & Tile 


Effective Date - 

Step percent 

02/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$18.10 

$10.18 

$16.51 

$0.00 

$44.79 

2 

60 


$21.72 

$10.18 

$16.51 

$0.00 

$48.41 

3 

70 


$25.34 

$10.18 

$16.51 

$0.00 

$52.03 

4 

80 


$28.96 

$10.18 

$16.51 

$0.00 

$55.65 

5 

90 


$32.58 

$10.18 

$16.51 

$0.00 

$59.27 

Effective Date - 

Step percent 

08/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$18.33 

$10.18 

$16.83 

$0.00 

$45.34 

2 

60 


$22.00 

$10.18 

$16.83 

$0.00 

$49.01 

3 

70 


$25.66 

$10.18 

$16.83 

$0,00 

$52.67 

4 

80 


$29.33 

$10.18 

$16.83 

$0.00 

$56.34 

5 

90 


$32.99 

$10.18 

$16.83 

$0.00 

$60.00 

. — , •**.. 


--- 

——. 



. 

HWlVK WMM 


| Notes: 


Apprentice to Journeyworker Ratio: 1:3 


tIrrazzo mech 

BRICKLA YERS LOCAL 3 - ktARBLE & TILE 


02/01/2013 

$47.45 

$10.18 

$17.83 

$0.00 

$75.46 

08/01/2013 

$48.10 

$10.18 

$18,15 

$0.00 

$76.43 

02/01/2014 

$48.66 

$10.18 

$18.15 

$0.00 

$76.99 

08/01/2014 

$49.56 

$10.18 

$18.22 

$0.00 

$77.96 

02/01/2015 

$50.12 

$10.18 

$18.22 

$0.00 

$78.52 

08/01/2015 

$51.02 

$10.18 

$18.29 

$0.00 

$79.49 

02/01/2016 

$51.59 

$10.18 

$18.29 

$0.00 

$80.06 

08/01/2016 

$52.49 

$10.18 

$18.37 

$0.00 

$81.04 

02/01/2017 

$53.06 

$10.18 

$18.37 

$0.00 

$81.61 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MARBLE-T1LE-TERRAZZO MECHANIC - Local 3 Marble & Tile 






Effective Date - 02/01/2013 

' 


Supplemental 




Step percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 50 

$23.73 $10.38 

$17.83 

$0.00 


$51.74 


2 60 

$28.47 $10.18 

$17.83 

$0.00 


$56.48 


3 70 

$33.22 $10.18 

$17.83 

$0.00 


$61.23 


4 80 

$37.96 $10.18 

$17.83 

$0.00 


$65.97 


5 90 

$42.71 $10.18 

$17.83 

$0.00 


$70.72 


Effective Date - 08/01/2013 



Supplemental 




Step percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 50 

$24.05 $10.18 

$18.15 

$0.00 


$52.38 


2 60 

$28.86 $10.18 

$18.15 

$0.00 


$57.19 


3 70 

$33.67 $10.18 

$18.15 

$0.00 


$62.00 


4 80 

$38.48 $10.18 

$18.15 

$0.00 


$66.81 


5 90 

$43.29 $10.18 

$18.15 

$0.00 


$71.62 


{Notes: 





t 

1 


i_ 





f 


Apprentice to Journeyworker Ratio: 1:5 







MECH. SWEEPER OPERATOR (ON CONST. SITES) 

06/01/2013 $39.96 

$10.00 

$13.55 

$0.00 


$63.51 

OPERATING ENGINEERS LOCAL 4 

12/01/2013 $40.74 

$10.00 

$13.55 

$0.00 


$64.29 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







MECHANICS MAINTENANCE 

06/01/2013 $39.96 

$10.00 

$13.55 

$0.00 


$63.51 

OPERATING ENGINEERS IOCAL 4 

12/01/2013 $40.74 

$10.00 

$13.55 

$0.00 


$64.29 

For apprentice rates sec "Apprentice- OPERATING ENGINEERS” 







MILLWRIGHT (Zone 1) 

04/01/2013 $34.68 

$9.80 

$15.76 

$0.00 


$60.24 

MILLWRIGHTS LOCAL 1121 - Zone 1 

10/01/2013 $35.45 

$9.80 

$15.76 

$0.00 


$61.01 


04/01/2014 $36.23 

$9.80 

$15.76 

$0.00 


$61.79 


10/01/2014 $37.18 

$9.80 

$15.76 

$0.00 


$62.74 


04/01/2015 $38.14 

$9.80 

$15.76 

$0.00 


$63.70 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MILLWRIGHT - Local 1121 Zone I 


Effective Date - 04/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 55 

$19.07 

$9.80 

$4.32 

$0.00 


$33.19 


2 65 

$22.54 

$9.80 

$13.01 

$0.00 


$45.35 


3 75 

$26.01 

$9.80 

$13.80 

$0.00 


$49.61 


OO 

”3’ 

$29.48 

$9.80 

$14.58 

$0.00 


$53.86 


Effective Date - 10/01/2013 




Supplemental 




Step percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 55 

$19.50 

$9.80 

$4.32 

$0.00 


$33.62 


2 65 

$23.04 

$9.80 

$13.01 

$0.00 


$45.85 


3 75 

$26.59 

$9.80 

$13.80 

$0.00 


$50.19 


4 85 

$30.13 

$9.80 

$14.58 

$0.00 


$54.51 


[Notes: 








Steps are 2,000 hours 






1 


Apprentice to Journeyworker Ratio:!:5 








MORTAR MIXER 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 


$52.85 

LABORERS - ZONE 1 









12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 


$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 


$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 


$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 


$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 


$56.60 


06/01/2016 

$37.80 

$7.10 

$12,45 

$0.00 


$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 


$58,35 

For apprentice rates see "Apprentice- LABORER" 








OILER (OTHER THAN TRUCK CRANES,GRAD ALLS) 

06/01/2013 

$21.17 

$10.00 

$13.55 

$0.00 


$44.72 

OPERA TING ENGINEERS LOCAL 4 









12/01/2013 

$21.59 

$10.00 

$13.55 

$0.00 


$45.14 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








OILER (TRUCK CRANES, GRADALLS) 

06/01/2013 

$24.57 

$10.00 

$13.55 

$0,00 


$48.12 

OPERATING ENGINEERS LOCAL 4 









12/01/2013 

$25.06 

$10.00 

$13.55 

$0.00 


$48.61 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








OTHER POWER DRIVEN EQUIPMENT - CLASS II 

06/01/2013 

$39.96 

$10.00 

$13.55 

$0.00 


$63.51 

OPERA TING ENGINEERS LOCAL 4 









12/01/2013 

$40.74 

$10.00 

$13.55 

$0.00 


$64.29 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 








PAINTER (BRIDGES/TANKS) 

01/01/2013 

$45.01 

$7.80 

$15.60 

$0.00 


$68.41 


PAINTERS LOCAL 35 - ZONE 2 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice- PAINTER Local 35 - BRIDGES/TANKS 

Effective Date - 01/01/2013 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$22.51 

$7.80 

$0.00 

$0.00 

$30.31 

2 

55 

$24.76 

$7.80 

$3.52 

$0.00 

$36.08 

3 

60 

$27.01 

$7.80 

$3.84 

$0.00 

$38.65 

4 

65 

$29.26 

$7.80 

$4.16 

$0.00 

$41.22 

5 

70 

$31.51 

$7.80 

$13.68 

$0.00 

$52.99 

6 

75 

$33.76 

$7.80 

$14.00 

$0.00 

$55.56 

7 

80 

$36.01 

$7.80 

$14.32 

$0.00 

$58.13 

8 

90 

$40.51 

$7.80 

$14.96 

$0.00 

$63.27 


[Notes: « 

Steps are 750 hrs. 

* j 

Apprentice to Journeyworker Ratio: 1:1 

PAINTER (SPRAY OR SANDBLAST, NEW) * 01/01/2013 $35.91 $7.80 $15.60 $0.00 $59.31 

* If 30% or more of surfaces to be painted are new construction, 

NEW paint rate shall be used.PAlNTERS LOCAL 35 - zone 2 


Apprentice - PAINTER Local 35 Zone 2 - Spray/Sandblast - New 


Effective Date - 01/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$17.96 

$7.80 

$0.00 

$0.00 

$25.76 

2 

55 

$19.75 

$7.80 

$3.52 

$0.00 

$31.07 

3 

60 

$21.55 

$7.80 

$3.84 

$0.00 

$33.19 

4 

65 

$23.34 

$7.80 

$4.16 

$0.00 

$35.30 

5 

70 

$25.14 

$7.80 

$13.68 

$0.00 

$46.62 

6 

75 

$26.93 

$7.80 

$14.00 

$0.00 

$48.73 

7 

80 

$28.73 

$7.80 

$14.32 

$0.00 

$50.85 

8 

90 

$32.32 

$7.80 

$14.96 

$0.00 

$55.08 


•Notes: 



Apprentice to Journeyworker Ratio:l:l 


PAINTER (SPRAY OR SANDBLAST, REPAINT) 01/01/2013 $33.97 $7.80 $15.60 $0.00 $57.37 

PAINTERS LOCAL 35 - ZONE 2 
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Classification 


Effective Date Base Wage Health Pension Supplemental Total Rate 

Unemployment 


Apprentice - PAINTER Local 35 Zone 2 - Spray/Sandblast - Repaint 

Effective Date - 01/01/2013 


Step 

percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$16.99 

$7.80 

$0.00 

$0.00 

$24.79 

2 

55 

$18.68 

$7.80 

$3.52 

$0.00 

$30.00 

3 

60 

$20.38 

$7.80 

$3.84 

$0.00 

$32.02 

4 

65 

$22.08 

$7.80 

$4.16 

$0.00 

$34.04 

5 

70 

$23.78 

$7.80 

$13.68 

$0.00 

$45.26 

6 

75 

$25.48 

$7.80 

$14.00 

$0.00 

$47.28 

7 

80 

$27.18 

$7.80 

$14.32 

$0.00 

$49.30 

8 

90 

$30.57 

$7.80 

$14.96 

$0.00 

$53.33 



Apprentice to Journcyworkcr Ratio:!:! 


PAINTER (TRAFFIC MARKINGS) 

LABORERS-ZONE I 

06/01/2013 

$33.05 

$7.10 

$12.45 

$0.00 

$52.60 


12/01/2013 

$33.80 

$7.10 

$12.45 

$0.00 

$53.35 


06/01/2014 

$34.55 

$7.10 

$12.45 

$0.00 

$54.10 


12/01/2014 

$35.30 

$7.10 

$12.45 

$0.00 

$54.85 


06/01/2015 

$36.05 

$7.10 

$12.45 

$0.00 

$55.60 


12/01/2015 

$36.80 

$7.10 

$12.45 

$0.00 

$56.35 


06/01/2016 

$37.55 

$7.10 

$12.45 

$0.00 

$57.10 


12/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 

For Apprentice rates sec "Apprentice- LABORER" 







PAINTER / TAPER (BRUSH, NEW) * 

* If 30% or more of surfaces to be painted are new construction, 

NEW paint rate shall be used .PAINTERS LOCAL 35 - zone 2 

01/01/2013 

$34.51 

$7.80 

$15.60 

$0.00 

$57.91 


Apprentice - PAINTER - Local 35 Zone 2 - BRUSH NEW 

Effective Date - 01/01/2013 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$17.26 

$7.80 

$0.00 

$0.00 

$25.06 

2 

55 

$18.98 

$7.80 

$3.52 

$0.00 

$30.30 

3 

60 

$20.71 

$7.80 

$3.84 

$0.00 

$32.35 

4 

65 

$22.43 

$7.80 

$4.16 

$0.00 

$34.39 

5 

70 

$24.16 

$7.80 

$13.68 

$0.00 

$45.64 

6 

75 

$25.88 

$7.80 

$14.00 

$0.00 

$47.68 

7 

80 

$27.61 

$7.80 

$14.32 

$0.00 

$49.73 

8 

90 

$31.06 

$7.80 

$14.96 

$0.00 

$53.82 

(Notes: 


"*■ ==-- 

--- 

— ™~ ™ 

— 



Steps are 

750 hrs. 




i 

Apprentice to Journeyworker Ratio:!:1 
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Classification 

PAINTER / TAPER (BRUSH, REPAINT) 
PAINTERS LOCAL 35 - ZONE 2 


Effective Date Base Wage Health Tension Supplemental Total Rate 
_ Unemployment 

01/01/2013 $32.57 $7.80 $15.60 $0.00 $55.97 



(Notes: 

Steps are 750 hrs. 

Apprentice to Journeyworker Ratio: I: I 


PANEL & PICKUP TRUCKS DRIVER 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2012 

$31.38 

$8.91 

$8.00 

$0.00 

$48.29 

PIER AND DOCK CONSTRUCTOR (UNDERPINNING AND 

08/01/2012 

$39.20 

$9.80 

$17.67 

$0.00 

$66.67 

DECK) 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2013 

$40.70 

$9.80 

$17.67 

$0.00 

$68.17 


08/01/2014 

$42.20 

$9.80 

$17.67 

$0.00 

$69.67 


08/01/2015 

$43.70 

$9.80 

$17.67 

$0.00 

$71.17 

PILE DRIVER 

PILE DRIVER LOCAL 56 (ZONE I) 

08/01/2012 

$39.20 

$9.80 

$17.67 

$0.00 

$66.67 

08/01/2013 

$40.70 

$9.80 

$17.67 

$0.00 

$68.17 


08/01/2014 

$42.20 

$9.80 

$17.67 

$0.00 

$69.67 


08/01/2015 

$43.70 

$9.80 

$17.67 

$0.00 

$71.17 


Issue Date: 07/01/2013 


Wage Request Number: 20130701-051 


Page 25 of 36 








Classification 


Effective Date Base Wage Health 


Pension Supplemental 
Unemployment 


Apprentice - PILE DRIVER - Local 56 Zone 1 


Effective Date - 08/01/2012 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$19.60 

$9.80 

$17.67 

$0.00 

$47.07 

2 

60 

$23.52 

$9.80 

$17.67 

$0.00 

$50.99 

3 

70 

$27.44 

$9.80 

$17.67 

$0.00 

$54.91 

4 

75 

$29.40 

$9.80 

$17.67 

$0.00 

$56.87 

5 

80 

$31.36 

$9.80 

$17.67 

$0.00 

$58.83 

6 

80 

$31.36 

$9.80 

$17.67 

$0.00 

$58.83 

7 

90 

$35.28 

$9.80 

$17.67 

$0.00 

$62.75 

8 

90 

$35.28 

$9.80 

$17.67 

$0.00 

$62.75 

Effective Date - 08/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$20.35 

$9.80 

$17.67 

$0.00 

$47.82 

2 

60 

$24.42 

$9.80 

$17.67 

$0.00 

$51.89 

3 

70 

$28.49 

$9.80 

$17.67 

$0.00 

$55.96 

4 

75 

$30.53 

$9.80 

$17.67 

$0.00 

$58.00 

5 

80 

$32.56 

$9.80 

$37.67 

$0.00 

$60.03 

6 

80 

$32.56 

$9.80 

$17.67 

$0.00 

$60.03 

7 

90 

$36.63 

$9.80 

$17.67 

$0.00 

$64.10 

8 

90 

$36.63 

$9.80 

$17.67 

$0.00 

$64.10 

|Notes: 






j 

l 

Apprentice to Journeyworker Ratio: 1:3 

— — — -- 

-- 

-- — 

— “ — — 

i 

. STEAMFITTER 

'AL537 

03/01/2013 

$49.34 

$8.75 

$14.39 

$0.00 

Apprentice - PIPEFITTER - Local 537 
Effective Date - 03/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 

$19.74 

$8.75 

$6.50 

$0.00 

$34.99 

2 

45 

$22.20 

$8.75 

$14.39 

$0.00 

$45.34 

3 

60 

$29.60 

$8.75 

$14.39 

$0.00 

$52.74 

4 

70 

$34.54 

$8.75 

$14.39 

$0.00 

$57.68 

5 

80 

$39.47 

$8.75 

$14.39 

$0.00 

$62.61 

‘Notes: 

,„™. r.™-_ ™ * 

“““ --- 



. — — “ ■— 

_ 


** 1:3; 3:15; 1:10 thereafter / Steps are 1 yr. 





1 __ 

Refrig/AC Mechanic **l:l;l:2;2:4;3:6;4:8;5:IO;6:12;7:14;8:17;9:20;10:23(Max) 




Apprentice to Journeyworker Ratio: 4 


Total Rate 


$72.48 
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Classification Effective Date Base Wage Health Pension Supplemental Total Rate 

- - —------- Unemployment _ 


PIPELAYER 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 

LABORERS - ZONE 1 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 

PLUMBERS & GASFITTERS 

03/01/2013 

$49.31 

$9.32 

$13,29 

$0.00 

$71.92 

PLUMBERS & GASFITTERS LOCAL 12 


Apprentice - PLUMBER/GASFITTER - Local 12 
Effective Date - 03/01/2013 




Supplemental 



Step percent Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 35 

$17.26 

$9.32 

$4.97 

$0.00 


$31.55 

2 40 

$19.72 

$9.32 

$5.61 

$0.00 


$34.65 

3 55 

$27.12 

$9.32 

$7.53 

$0.00 


$43,97 

4 65 

$32.05 

$9.32 

$8.81 

$0.00 


$50.18 

5 75 

$36.98 

$9.32 

$10.09 

$0.00 


$56.39 

j Notes: 

™ *“*“ - 



<»*<«■ « 


•"’"j 

** 1:2; 2:6; 3:10; 4:14; 5:19/Steps are 1 yr 






1 

Step4 with Iic$53.29 Step5 with lic$59.49 

Apprentice to Journeyworker Ratio:** 

- — — - — - 

— 

-- . 

— —- 

— 

— — 

PNEUMATIC CONTROLS (TEMP.) 

PIPEFITTERS LOCAL 53 7 

03/01/2013 

$49.34 

$8.75 

$14.39 

$0.00 

$72.48 

For apprentice rates see "Apprentice- PIPEFITTER" or ’’PLUMBER/PIPEFITTER" 







PNEUMATIC DRILL/TOOL OPERATOR 

LABORERS-ZONE I 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







POWDERMAN & BLASTER 

LABORERS-ZONE I 

06/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


12/01/2013 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


06/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


12/01/2014 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


06/01/2015 

$37.05 

47.10 

$12.45 

$0.00 

$56.60 


12/01/2015 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


06/01/2016 

$38.55 

$7.10 

$12.45 

$0.00 

$58.10 


12/01/2016 

$39.55 

$7.10 

$12.45 

$0.00 

$59.10 

For apprentice rates see "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

POWER SHOVEL/DERRICK/TRENCHING MACHINE 

OPERA TING ENGINEERS LOCAL 4 

06/01/2013 

$40.34 

$10.00 

$13.55 

$0.00 

$63.89 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$41.12 

$10.00 

$13.55 

$0.00 

$64.67 

PUMP OPERATOR (CONCRETE) 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$40.34 

$10.00 

$13.55 

$0.00 

$63.89 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$41.12 

$10.00 

$13.55 

$0.00 

$64.67 

PUMP OPERATOR (DEWATERING, OTHER) 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$28.19 

$10.00 

$13.55 

$0.00 

$51.74 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$28.74 

$10.00 

$13.55 

$0.00 

$52.29 

READY-MIX CONCRETE DRIVER 

TEAMSTERS LOCAL 25c 

05/01/2011 

$31.21 

$7.25 

$6.19 

$0.00 

$44.65 

RECLAIMERS 

OPERA TING ENGINEERS LOCAL 4 

06/01/2013 

$39.96 

$10.00 

$13.55 

$0.00 

$63.51 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2013 

$40.74 

$10.00 

$13.55 

$0.00 

$64.29 

RESIDENTIAL WOOD FRAME (All Other Work) 

CARPENTERS-ZONE 2 (Residential Wood) 

04/01/2011 

$24.24 

$8.67 

$15.51 

$0.00 

$48.42 

RESIDENTIAL WOOD FRAME CARPENTER ** 

05/01/2011 

$24.24 

$6.34 

$6.23 

$0.00 

$36.81 


The Residential Wood Frame Carpenter classification applies 


only to the construction of new, wood frame residences that do 
not exceed four stories including the basement, carpenters -zone 

2 (Residential Wood) 

As of 9/1/09 Carpentry work on wood-frame residential WEATHERIZATION projects shall be paid the RESIDENTIAL WOOD FRAME CARPENTER rate. 


RIDE-ON MOTORIZED BUGGY OPERATOR 

LABORERS - ZONE I 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12.45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12,45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







ROLLER/SPREADER/MULCHING MACHINE 

OPERATING ENGINEERS LOCAL 4 

06/01/2013 

$39.96 

$10.00 

$13,55 

$0.00 

$63.51 


12/01/2013 

$40.74 

$10.00 

$13.55 

$0.00 

$64.29 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







ROOFER (Inc.Roofer Walerproofng &Roofer Damproofg) 

02/01/2013 

$37.41 

$10.50 

$10.70 

$0.00 

$58.61 


ROOFERS LOCAL 33 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - ROOFER - Local 33 
Effective Date - 02/01/2013 


Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$18.71 

$10.50 

$3.38 

$0.00 

$32.59 

2 

60 

$22.45 

$10.50 

$10.70 

$0.00 

$43.65 

3 

65 

$24.32 

$10.50 

$10.70 

$0.00 

$45.52 

4 

75 

$28.06 

$10.50 

$10.70 

$0.00 

$49.26 

5 

85 

$31.80 

$10.50 

$10.70 

$0.00 

$53.00 


jNotes: ** 1:5,2:6-10, the 1:10; Reroofing: 1:4, then 1:1 ; 

Step 1 is 2000 hrs.; Steps 2-5 are 1000 hrs. 

Apprentice to Journeyworkcr Ratio:** 

ROOFER SLATE / TILK / PRECAST CONCRETE 0mU20l3 ~$37M $1(150 $1070 $000 $58.86 

ROOFERS LOCAL 33 

For apprentice rates see “Apprentice- ROOFER" 


SHEETMETAL WORKER 02/01/2013 $42.32 $9.82 $18.24 $2.11 $72.49 

SHEETMETAL WORKERS LOCAL 17- A 


Apprentice - SHEETMETAL WORKER - Local 17-A 


Effective Date - 02/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 

$16.93 

$9.82 

$4.00 

$0.00 

$30.75 

2 

40 

$16.93 

$9.82 

$4.00 

$0.00 

$30.75 

3 

45 

$19.04 

$9.82 

$8.00 

$1.11 

$37.97 

4 

45 

$19.04 

$9.82 

$8.00 

$1.11 

$37.97 

5 

50 

$21.16 

$9.82 

$8.75 

$1.19 

$40.92 

6 

50 

$21.16 

$9.82 

$9.00 

$1.20 

$41.18 

7 

60 

$25.39 

$9.82 

$10.24 

$1.36 

$46.81 

8 

65 

$27.51 

$9.82 

$10.99 

$1.45 

$49.77 

9 

75 

$31.74 

$9.82 

$12.49 

$1.62 

$55.67 

10 

85 

$35.97 

$9.82 

$13.49 

$1.78 

$61.06 


•Notes: 

| Steps are 6 mos. 

Apprentice to Journeyworker Ratio:I:4 

SIGN ERECTOR 06/01/2013 $25.81 $7.07 $7.05 $0.00 $39.93 

PAINTERS LOCAL 35 - ZONE 2 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - SIGN ERECTOR - Local 35 Zone 2 


Effective Date - 06/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$12.91 

$7.07 

$0.00 

$0.00 

$19.98 

2 

55 

$14.20 

$7.07 

$2.45 

$0.00 

$23.72 

3 

60 

$15.49 

$7.07 

$2.45 

$0.00 

$25.01 

4 

65 

$16.78 

$7.07 

$2.45 

$0.00 

$26.30 

5 

70 

$18.07 

$7.07 

$7.05 

$0.00 

$32.19 

6 

75 

$19.36 

$7.07 

$7.05 

$0.00 

$33.48 

7 

80 

$20.65 

$7.07 

$7.05 

$0.00 

$34.77 

8 

85 

$21.94 

$7.07 

$7.05 

$0.00 

$36.06 

9 

90 

$23.23 

$7.07 

$7.05 

$0.00 

$37.35 


Notes: 

Steps are 4 mos. 

Apprentice to Journeyworker Ratio: 1:1 


SPECIALIZED EARTH MOVING EQUIP < 35 TONS 
TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2012 

$31.84 

$8.91 

$8.00 

$0.00 

$48.75 

SPECIALIZED EARTH MOVING EQUIP > 35 TONS 
TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2012 

$32.13 

$8.91 

$8.00 

$0.00 

$49.04 

SPRINKLER FITTER 

SPRINKLER FITTERS LOCAL 550 - (Section A) 

03/01/2013 

$52.58 

$8.42 

$12.60 

$0.00 

$73.60 


Apprentice - SPRINKLER FITTER - Local 550 

Effective Date - 03/01/2013 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

35 


$18.40 

$8.42 

$8.00 

$0.00 

$34.82 

2 

40 


$21.03 

$8.42 

$8.00 

$0.00 

$37.45 

3 

45 


$23.66 

$8.42 

$8.00 

$0.00 

$40.08 

4 

50 


$26.29 

$8.42 

$8.00 

$0.00 

$42.71 

5 

55 


$28.92 

$8.42 

$8.00 

$0.00 

$45.34 

6 

60 


$31.55 

$8.42 

$8.00 

$0.00 

$47.97 

7 

65 


$34.18 

$8.42 

$8.00 

$0.00 

$50.60 

8 

70 


$36.81 

$8.42 

$8.00 

$0.00 

$53.23 

9 

75 


$39.44 

$8.42 

$8.00 

$0.00 

$55.86 

10 

80 


$42.06 

$8.42 

$8.00 

$0.00 

$58.48 

Notes: 









Steps are 850 hours 







Apprentice to Journeyworker Ratio: 1:1 

-- 

-- 

— — 

■ . “ 

— — — — 


STEAM BOILER OPERATOR 


06/01/2013 

$39.96 

$10.00 

$13.55 

$0.00 $63.51 

OPERATING ENGINEERS LOCAL 4 










12/01/2013 

$40.74 

$10.00 

$13.55 

$0.00 $64.29 

For apprentice rates see ' 

"Apprentice- OPERATING ENGINEERS" 








Issue Date: 07/01/2013 


Wage Request Number: 20130701-051 


Page 30 of 36 
















Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

TAMPERS, SELF-PROPELLED OR TRACTOR DRAWN 
OPERATING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

06/01/2013 

12/01/2013 

$39.96 

$40.74 

$10.00 

$10.00 

$13.55 

$13.55 

$0.00 

$0.00 

$63.51 

$64.29 

TELECOMMUNICATION TECHNICIAN 

03/01/2013 

$32.64 

$13.00 

$12.51 

$0.00 

$58.15 

ELECTRICIANS LOCAL 103 

09/01/2013 

$33.15 

$13.00 

$12.52 

$0.00 

$58.67 


03/01/2014 

$33.69 

$13.00 

$12.54 

$0.00 

$59.23 


09/01/2014 

$34.20 

$13.00 

$12.56 

$0.00 

$59.76 


03/01/2015 

$34.74 

$13.00 

$12.57 

$0.00 

$60.31 


09/01/2015 

$35.45 

$13.00 

$12.59 

$0.00 

$61.04 


03/01/2016 

$36.17 

$13.00 

$12.62 

$0.00 

$61.79 


Apprentice - TELECOMMUNICATION TECHNICIAN - Local 103 


Effective Date - 

Step percent 

03/01/2013 


Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 



$13.06 

$13.00 

$0.39 

$0.00 

$26.45 

2 

40 



$13.06 

$13.00 

$0.39 

$0.00 

$26.45 

3 

45 



$14.69 

$13.00 

$10.77 

$0.00 

$38.46 

4 

45 



$14.69 

$13.00 

$10.77 

$0.00 

$38.46 

5 

50 



$16.32 

$13.00 

$11.02 

$0.00 

$40.34 

6 

55 



$17.95 

$13.00 

$11.27 

$0.00 

$42.22 

7 

60 



$19.58 

$13.00 

$11.52 

$0.00 

$44.10 

8 

65 



$21.22 

$13.00 

$11.77 

$0.00 

$45.99 

9 

70 



$22.85 

$13.00 

$12.02 

$0.00 

$47.87 

10 

75 



$24.48 

$13.00 

$12.26 

$0.00 

$49.74 

Effective. Date - 

Step percent 

09/01/2013 


Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 



$13.26 

$13.00 

$0.40 

$0.00 

$26.66 

2 

40 



$13.26 

$13.00 

$0.40 

$0.00 

$26.66 

3 

45 



$14.92 

$13.00 

$9.79 

$0.00 

$37.71 

4 

45 



$14.92 

$13.00 

$9.79 

$0.00 

$37.71 

5 

50 



$16.58 

$13.00 

$10.04 

$0.00 

$39.62 

6 

55 



$18.23 

$13.00 

$10.29 

$0.00 

$41.52 

7 

60 



$19.89 

$13.00 

$10.54 

$0.00 

$43.43 

8 

65 



$21.55 

$13.00 

$10.79 

$0.00 

$45.34 

9 

70 



$23.21 

$13.00 

$11.04 

$0.00 

$47.25 

10 

75 



$24.86 

$13.00 

$11.29 

$0.00 

$49.15 



, 



__ 


~~~ 



{Notes: 


Apprentice to Journcyworkcr Ratio: 1:1 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

TERRAZZO FINISHERS 

BRJCKLA YERS LOCAL 3 - MARBLE <£ TILE 

02/01/2013 

$46.35 

$10.18 

$17.83 

$0.00 

$74.36 


08/01/2013 

$47.00 

$10.18 

$18.15 

$0.00 

$75.33 


02/01/2014 

$47.56 

$10.18 

$18.15 

$0.00 

$75.89 


08/01/2014 

$48.46 

$10.18 

$18.22 

$0.00 

$76.86 


02/01/2015 

$49.02 

$10.18 

$18.22 

$0.00 

$77.42 


08/01/2015 

$49.92 

$10.18 

$18.29 

$0.00 

$78.39 


02/01/2016 

$50.49 

$10.18 

$18.29 

$0.00 

$78.96 


08/01/2016 

$51.39 

$10.18 

$18.37 

$0.00 

$79.94 


02/01/2017 

$51.96 

$10.18 

$18.37 

$0.00 

$80.51 


Apprentice - TERRAZZO FINISHER - Local 3 Marble & Tile 


Effective Date - 

Step percent 

02/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$23.18 

$10.18 

$17.83 

$0.00 

$51.19 

2 

60 


$27.81 

$10.18 

$17.83 

$0.00 

$55.82 

3 

70 


$32.45 

$10.18 

$17.83 

$0.00 

$60.46 

4 

80 


$37.08 

$10.18 

$17.83 

$0.00 

$65.09 

5 

90 


$41.72 

$10.18 

$17.83 

$0.00 

$69.73 

Effective Date - 

Step percent 

08/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$23.50 

$10.18 

$18.15 

$0.00 

$51.83 

2 

60 


$28.20 

$10.18 

$18.15 

$0.00 

$56.53 

3 

70 


$32.90 

$10.18 

$18.15 

$0.00 

$61.23 

4 

80 


$37.60 

$10.18 

$18.15 

$0.00 

$65.93 

5 

90 


$42.30 

$10.18 

$18.15 

$0.00 

$70.63 


Notes: 

j j 

Apprentice to Journeyworker Ratio: 1:3 

TEST BORING DRILLER 06/01/2013 $34.45 $7.10 $12.60 $0.00 $54.15 

LABORERS-FOUNDATION AND MARINE 

12/01/2013 $35.20 $7.10 $12.60 $0.00 $54.90 

06/01/2014 $35.95 $7.10 $12.60 $0.00 $55.65 

12/01/2014 $36.70 $7.10 $12.60 $0.00 $56.40 

06/01/2015 $37.45 $7.10 $12.60 $0.00 $57.15 

12/01/2015 $38.20 $7.10 $12.60 $0.00 $57.90 

06/01/2016 $38.95 $7.10 $12.60 $0.00 $58.65 

12/01/2016 $39.95 $7.10 $12.60 $0.00 $59.65 

For apprentice rates see "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

TEST BORING DRILLER HELPER 

LABORERS - FOUNDATION AND MARINE 

06/01/2013 

$33.17 

$7.10 

$12.60 

$0.00 

$52.87 


12/01/2013 

$33.92 

$7.10 

$12.60 

$0.00 

$53.62 


06/01/2014 

$34.67 

$7.10 

$12.60 

$0.00 

$54.37 


12/01/2014 

$35.42 

$7.10 

$12.60 

$0.00 

$55.12 


06/01/2015 

$36.17 

$7.10 

$12.60 

$0.00 

$55.87 


12/01/2015 

$36.92 

$7.10 

$12.60 

$0.00 

$56.62 


06/01/2016 

$37.67 

$7.10 

$12.60 

$0.00 

$57.37 


12/01/2016 

$38.67 

$7.10 

$12.60 

$0.00 

$58.37 

For apprentice rates see "Apprentice- LABORER" 







TEST BORING LABORER 

LABORERS - FOUNDATION AND MARINE 

06/01/2013 

$33.05 

$7.10 

$12.60 

$0.00 

$52.75 


12/01/2013 

$33.80 

$7.10 

$12.60 

$0.00 

$53.50 


06/01/2014 

$34.55 

$7.10 

$12.60 

$0.00 

$54.25 


12/01/2014 

$35.30 

$7.10 

$12.60 

$0.00 

$55.00 


06/01/2015 

$36.05 

$7.10 

$12.60 

$0.00 

$55.75 


12/01/2015 

$36.80 

$7.10 

$12.60 

$0.00 

$56.50 


06/01/2016 

$37.55 

$7.10 

$12.60 

$0.00 

$57.25 


12/01/2016 

$38.55 

$7.10 

$12.60 

$0.00 

$58.25 

For apprentice rates sec "Apprentice- LABORER" 







TRACTORS/PORTABLE STEAM GENERATORS 

OPERATING ENGINEERS LOCAL, 4 

06/01/2013 

$39.96 

$10.00 

$13.55 

$0.00 

$63.51 


12/01/2013 

$40.74 

$10.00 

$13.55 

$0.00 

$64.29 

For apprentice Tates see "Apprentice- OPERATING ENGINEERS" 







TRAILERS FOR EARTH MOVING EQUIPMENT 

TEAMSTERS JOINT COUNCIL NO. I OZONE A 

12/01/2012 

$32.42 

$9.07 

$8.00 

$0.00 

$49.49 

TUNNEL WORK - COMPRESSED AIR 

LABORERS (COMPRESSED AIR) 

06/01/2013 

$45.33 

$7.10 

$13.00 

$13.00 

$0.00 

$0.00 

$65.43 


12/01/2013 

$46.08 

$7.10 

$66.18 


06/01/2014 

$46.83 

$7.10 

$13.00 

$0.00 

$66.93 


12/01/2014 

$47.58 

$7.10 

$13.00 

$0.00 

$67.68 


06/01/2015 

$48.33 

$7.10 

$13,00 

$0.00 

$68.43 


12/01/2015 

$49.08 

$7.10 

$13.00 

$0.00 

$69.18 


06/01/2016 

$49.83 

$7.10 

$13.00 

$0.00 

$69.93 


12/01/2016 

$50.83 

$7.10 

$13.00 

$0.00 

$70.93 

For apprentice rates sec "Apprentice- LABORER" 







TUNNEL WORK - COMPRESSED AIR (HAZ. WASTE) 

LABORERS (COMPRESSED ALR) 

06/01/2013 

$47.33 

$7.10 

$13.00 

$13.00 

$0.00 

$67.43 


12/01/2013 

$48.08 

$7.10 

$0.00 

$68.18 


06/01/2014 

$48.83 

$7.10 

$13.00 

$0.00 

$68.93 


12/01/2014 

$49.58 

$7.10 

$13.00 

$0.00 

$69.68 


06/01/2015 

$50.33 

$7.10 

$13.00 

$0.00 

$70.43 


12/01/2015 

$51.08 

$7.10 

$13.00 

$0.00 

$71.18 


06/01/2016 

$51.83 

$7.10 

$13.00 

$0.00 

$71.93 


12/01/2016 

$52.83 

$7.10 

$13.00 

$0.00 

$72.93 


For apprentice rates see "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

TUNNEL WORK - FREE AIR 

LABORERS (FREE AIR TUNNEL) 

06/01/2013 

$37.40 

$7.10 

$13.00 

$0.00 

$57.50 


12/01/2013 

$38.15 

$7.10 

$13.00 

$0.00 

$58.25 


06/01/2014 

$38.90 

$7.10 

$13.00 

$0.00 

$59.00 


12/01/2014 

$39.65 

$7.10 

$13.00 

$0.00 

$59.75 


06/01/2015 

$40.40 

$7.10 

$13.00 

$0.00 

$60.50 


12/01/2015 

$41.15 

$7.10 

$13.00 

$0.00 

$61.25 


06/01/2016 

$41.90 

$7.10 

$13.00 

$0.00 

$62.00 


12/01/2016 

$42.90 

$7.10 

$13.00 

$0.00 

$63.00 

For apprentice rates see "Apprentice- LABORER" 







TUNNEL WORK - FREE AIR (HAZ. WASTE) 

IABORERS (FREE AIR TUNNEL) 

06/01/2013 

$39.40 

$7.10 

$13.00 

$0.00 

$59.50 


12/01/2013 

$40.15 

$7.10 

$13.00 

$0.00 

$60.25 


06/01/2014 

$40.90 

$7.10 

$13.00 

$0.00 

$61.00 


12/01/2014 

$41.65 

$7.10 

$13.00 

$0.00 

$61.75 


06/01/2015 

$42.40 

$7.10 

$13.00 

$0.00 

$62.50 


12/01/2015 

$43.15 

$7.10 

$13.00 

$0.00 

$63.25 


06/01/2016 

$43.90 

$7.10 

$13.00 

$0.00 

$64.00 


12/01/2016 

$44.90 

$7.10 

$13.00 

$0.00 

$65.00 

For apprentice rates see "Apprentice- LABORER" 







VAC-HAUL 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2012 

$31.84 

$8.91 

$8.00 

$0.00 

$48.75 

WAGON DRILL OPERATOR 

LABORERS-ZONE I 

06/01/2013 

$33.30 

$7.10 

$12.45 

$0.00 

$52.85 


12/01/2013 

$34.05 

$7.10 

$12.45 

$0.00 

$53.60 


06/01/2014 

$34.80 

$7.10 

$12.45 

$0.00 

$54.35 


12/01/2014 

$35.55 

$7.10 

$12.45 

$0.00 

$55.10 


06/01/2015 

$36.30 

$7.10 

$12.45 

$0.00 

$55.85 


12/01/2015 

$37.05 

$7.10 

$12.45 

$0.00 

$56.60 


06/01/2016 

$37.80 

$7.10 

$12,45 

$0.00 

$57.35 


12/01/2016 

$38.80 

$7.10 

$12.45 

$0.00 

$58.35 

For apprentice rates see "Apprentice- LABORER" 







WASTE WATER PUMP OPERATOR 

OPERA TING ENGINEERS LOCAL 4 

06/01/2013 

$40.34 

$10.00 

$13.55 

$0.00 

$63.89 


12/01/2013 

$41.12 

$10.00 

$13.55 

$0.00 

$64.67 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







WATER METER INSTALLER 

PLUMBERS & GASFTTTERS LOCAL 12 

03/01/2013 

$49.31 

$9.32 

$13.29 

$0.00 

$71.92 

For apprentice rates see "Apprentice- PLUMBER/PIPEFITTER” or "PLUMBER7GASFITTER" 






Outside Electrical - East 







CABLE TECHNICIAN (Power Zone) 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

03/03/2013 

$25.18 

$8.20 

$4.17 

$0.00 

$37.55 


09/01/2013 

$25.66 

$8.70 

$4.48 

$0.00 

$38.84 

For apprentice rates see "Apprentice- LINEMAN" 







CABLEMAN (Underground Ducts & Cables) 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

03/03/2013 

$35.67 

$8.20 

$4.98 

$0.00 

$48.85 


09/01/2013 

$36.55 

$8.70 

$6.58 

$0.00 

$51.83 

For apprentice rates see "Apprentice- LINEMAN" 







DRIVER / GROUNDMAN CDL 

OUTSIDE ELECTRICAL WORKERS - EAST WCAL 104 

03/03/2013 

$29.38 

$8.20 

$5.68 

$0.00 

$43.26 


09/01/2013 

$29.94 

$8.70 

$6.05 

$0.00 

$44.69 

For apprentice rates see "Apprentice- LINEMAN" 







DRIVER / GROUNDMAN -Inexperienced (<2000 Hrs) 

03/03/2013 

$23.08 

$8.20 

$3.94 

$0.00 

$35.22 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 







09/01/2013 

$23.52 

$8.70 

$5.24 

$0.00 

$37.46 


For apprentice rates see ''Apprentice- LINEMAN" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

EQUIPMENT OPERATOR (Class A CDL) 

OUTSIDE ELECTRICAL WORKERS- EAST LOCAL 104 

03/03/2013 

$35.67 

$8.20 

$8.98 

$0.00 

$52.85 

For apprentice rates see "Apprentice- LINEMAN" 

09/01/2013 

$36.35 

$8.70 

$9.43 

$0.00 

$54.48 

EQUIPMENT OPERATOR (Class B CDL) 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

03/03/2013 

$31.48 

$8.20 

$6.19 

$0.00 

$45.87 

For apprentice rates see "Apprentice- LINEMAN" 

09/01/2013 

$32.08 

$8.70 

$6.59 

$0.00 

$47.37 

GROUNDMAN 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

03/03/2013 

$23.08 

$8.20 

$3.42 

$0.00 

$34.70 

For apprentice rates see "Apprentice- LINEMAN" 

09/01/2013 

$23.52 

$8.70 

$3.72 

$0.00 

$35.94 

GROUNDMAN -Inexperienced (<2000 Hrs.) 

OUTSIDE ELECTRICAL WORKERS-EAST LOCAL 104 

03/03/2013 

$18.89 

$8.20 

$2.61 

$0.00 

$29.70 

For apprentice rates see "Apprentice- LINEMAN" 

09/01/2013 

$19.25 

$8.70 

$2.85 

$0.00 

$30.80 

JOURNEYMAN LINEMAN 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

03/03/2013 

$41.97 

$8.20 

$11.26 

$0.00 

$61.43 


09/01/2013 

$42.77 

$8.70 

$11.78 

$0.00 

$63.25 


Apprentice - LINEMAN (Outside Electrical) 
Effective Date - 03/03/2013 

Step percent 

- East Local 104 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 


$25.18 

$8.20 

$3.92 

$0.00 


$37.30 

2 

65 


$27.28 

$8.20 

$4.36 

$0.00 


$39.84 

3 

70 


$29.38 

$8.20 

$5.06 

$0.00 


$42.64 

4 

75 


$31.48 

$8.20 

$5.76 

$0.00 


$45.44 

5 

80 


$33.58 

$8.20 

$6.46 

$0.00 


$48.24 

6 

85 


$35.67 

$8.20 

$7.17 

$0.00 


$51.04 

7 

90 


$37.77 

$8.20 

$8.36 

$0.00 


$54.33 

Effective Date - 

Step percent 

09/01/2013 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 


$25.66 

$8.70 

$4.24 

$0.00 


$38.60 

2 

65 


$27.80 

$8.70 

$4.71 

$0.00 


$41.21 

3 

70 


$29.94 

$8.70 

$5.43 

$0.00 


$44.07 

4 

75 


$32.08 

$8.70 

$6.16 

$0.00 


$46.94 

5 

80 


$34.22 

$8.70 

$6.88 

$0.00 


$49.80 

6 

85 


$36.35 

$8.70 

$7.62 

$0.00 


$52.67 

7 

90 


$38.49 

$8.70 

$8.83 

$0.00 


$56.02 

|Notes: 

! 








1 

1 

Apprentice to .lourneyworker Ratio: 1:2 

—-- 

- — — - 

- —- 


~~ - 


TELEDATA CABLE SPLICER 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

07/16/2012 

$26.33 

$4.18 

$2.79 

$0.00 

$33.30 

TELEDATA LINEMAN/EQUIPMENT OPERATOR 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

07/16/2012 

$24.78 

$4.18 

$2.74 

$0.00 

$31.70 

TELEDATA WI REMAN/IN S T ALLERTECHM Cl AN 

07/16/2012 

$24.78 

$4.18 

$2.74 

$0.00 

$31.70 


OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 
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Classification 


Effective Date Base Wage Health Pension 


Supplemental 

Unemployment 


Total Rate 


TREE TRIMMER 01/29/2012 $17.18 $3.37 $0.00 $0.00 $20.55 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

This classification applies only to the trimming of branches on 
and around utility lines. 

fREE TRIMMER GROUNDMAN 01/29/2012 $15.15 $3.37 $0.00 $0.00 $18.52 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

This classification applies only to the trimming of branches on 
and around utility lines. 


Additional Apprentice Information; 

Minimum wage rates for apprentices employed on public works projects are listed above as a percentage of the pre-determined hourly wage rate established by the 
Commissioner under the provisions of the M.G.L. c. 149, ss. 26-27D. Apprentice ratios are established by the Division of Apprenticeship Training pursuant to M.G.L. 
c.23,ss. 11E-11L. 

All apprentices must be registered with the Division of Apprenticeship Tr ainin g in accordance with M.G.L. c. 23, ss. 1 IE-11L. 

All steps are six months (1000 hours) unless otherwise specified. 

* Ratios are expressed in allowable number of apprentices to journeymen or fraction thereof. 

* * Multiple ratios are listed in the co mm ent field. 

*** APP tolM; 1:1, 2:2, 2:3, 3:4,4:4, 4:5, 4:6, 5:7, 6:7, 6:8, 6:9, 7:10, 8:10, 8:11, 8:12, 9:13, 10:13, 10:14, etc. 

**** APP to JM; 1:1, 1:2, 2:3,2:4,3:5,4:6, 4:7, 5:8, 6:9,6:10, 7:11, 8:12, 8:13,9:14,10:15,10:16, etc. 


Issue Date: 07/01/2013 


Wage Request Number: 20130701-051 
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